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CITY OF NEW YORK 
OFFICE OF THE 


PRESIDENT OF THE BOROUGH OF QUEENS 
Long Island City, May 1, 1921. 


Hon. Joun F. Hytan, Mayor, 
The City of New York. 
SIR: 
In compliance with the provisions of the Charter of The City of New 
York I submit herewith a report showing the operations of the various 
departments under my supervision for the year ended December 31, 1920. 


Yours very truly, 


MAURICE E. CONNOLLY, 
President of the Borough of Queens. 
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OFFICIALS OF THE 
BOROUGH OF QUEENS, 1920 


Presidentol the Borous Saas = Maurice E, ConNoLL¥ 
CONUNAUSSLOTEN, OF Ee LOLLG iO eS eee ee a ee FRANK X. SULLIVAN 
Secretary Of he. Boro gc) ame = meee ee ee ee JOSPEH FLANAGAN 
Assistant Commissioner of Publig Worksi2 ee W. AUGUSTUS SHIPLEY 
Assistant toPresident= ys eee ee Oe ee ee CHANNING A. LEIDY 
Superintendent of Highways..........-1.-.--.------------ sal sla Weg d Sade nae nees JouHN J. KINDRED 
Superintendent of S@wers.......-1.-0000220---eeeeeeeeteeeeee se es RO eee Ee JoHN R. HIGGINs 
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Superintendent of Public Buildings and Offices.........--.2--2...2.-2-----0--0---- JOSEPH SULLIVAN 
Superintendent of Building Construction and Alteration..........-...-..--- JoHN W. Moore 
maineer 11 |CNOrZevO}COTSITIGTLO 1 ee Meena JAMES RICE 

Engineer in Charge of Topographical Bureau...............-..2..2--00------------ CHARLES U. POWELL 


THE<CITY OF. NEW YORK 
OFFICE OF THE 
PRESIDENT OF THE BOROUGH OF QUEENS 


Mauricre E. Connoiiy, President 


The Charter of The City of New York provides that the President of 
the Borough shall submit to the Mayor, annually, a report showing the 
operations of the various departments under his supervision. A summar- 
ized report for the year ended December 31, 1920, is herewith transmitted. 

The City of New York is divided into five boroughs for the purpose 
of administering the functions of municipal government that are local in 
character. The Borough of Queens consists of the territory known as 
Queens County and the electors thereof elect a President for a term of four 
years. By virtue of his office the President is a member of the local boards 
of every district of local improvement in his borough and is chairman thereof. 
The President is also a member of the Board of Estimate and Apportion- 
ment and a member of the Board of Aldermen. The President has control 
of regulating, grading, curbing, flagging and guttering of streets and laying 
of crosswalks, of constructing and repairing public roads, of paving, repav- 
ing, resurfacing and repairing of all streets, and of the relaying of all pave- 
ment; of the laying of surface railroad tracks, the filling of sunken lots, 
fencing of vacant lots, digging down lots, licensing vaults under sidewalks, 
removal of encumbrances, the issue of permits to use or open the streets. 
He has control of the construction and maintenance of all bridges and tun- 
nels except such bridges as cross navigable streams; the construction and 
“supervision of sewers, of the construction, repair, cleaning, and maintenance 
of public buildings (except school houses, almshouses, penitentiaries and fire 
and police station houses), of the care and cleaning of all offices occupied for 
public use; of the location, establishment, care, erection and maintenance 
of the public baths and public comfort stations; and of the placing of all 
street signs, of the cleaning of the streets, the renoval of ashes, street sweep- 
ings and garbage; of the framing of regulations controlling the use of side- 
walks and gutters. 

The office of the President of the Borough is divided into eight bureaus, 
each of which performs certain designated functions. These bureaus are: 
(1) Administration, (2) Highways, (3) Engineering Construction, (4) Sewers, 
(5) Street Cleaning, (6) Public Buildings and Offices, (7) Topographical, 
(8) Supervision of Building Construction and Alteration. 
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LocaLt BOARDS 


For the purposes of home rule and local improvements the Borough of 
Queens is divided into two districts, called Newtown (Wards 1 and 2) and 
Jamaica (Wards 3, 4 and 5). In each of these districts is a board of local 
improvements known as “the local board,” entrusted with the powers pre- 
scribed by the Charter. The local boards have jurisdiction over those 
subjects or matters the costs and expenses whereof are a charge upon the 
people or property of the district for local administration within such dis- 
trict. The local board consists of the President of the Borough and each 
member of the Board of Aldermen who represents an Aldermanic district 
within such local improvement district. 
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DIVISION OF AUDIT AND ACCOUNTS 


APPROPRIATIONS 1919 AND PRIOR YEARS 


Cash Balance asvati Decso le 191 9a ste ee ae ee ee ee $135,809.40 
Journal Credits—Reconciiations, ebci,..c7n. hie eye 1,807.06 
Total Cash soi. Si Shes coe a eat ai a sae ke $137,616.46 
Journal Debits etc si 6 cere ee ee eae ee ee 9,239.71 
Net BundstAvailabletorsl920 me ee eee $128,376.75 
Disbursements: 
Net Amount of Vouchers, Registered and Transmitted During 1920... $122,897.23 
Cash: Balance’as at peer SU t10 21) 2 = meee eeeteenen nes see een oe ne $5,479.52 
Reserves: 
For Open Market Ordersi) 22.0) i cm 2 tenet ae ees $2,030.95 
* (Contractse <2 2 Sars =. eh ee a eer ee a er ee 624.99 
‘Total Rieserviesrasia tl eC ol LOD () meme eee ane een ae eee ane 2,655.94 
Unencumbered Balanceas ot Decal) 19202 ee $2,823.58 


APPROPRIATIONS 1920 


Budget Allowancelas:au jamuaty: Ley 20 ieee eee ete ee $3,805 ,424.58 
Journal ‘Credits—Reconciliations, etc ees mse ee 194,158.09 
otal ‘Gash. cle Se ase ae, Be ee ere are $3,999,582.67 
Journal (Debits =Accritals,, Chet) = eee eee ee re eee 58,480.80 
Net ‘Funds Available coral G2 0 mae gee ee ee $3,941,101.87 
Disbursements: 
Net Amount of Vouchers Registered and Transmitted to Department 
Of Pimance Wiuncirie sl O20 eee eee ye eee eee ee $0,000, (00802 
Cash Balance ds-at. Decso 21920 eee eee $285,366.15 
Reserves: 
For Paryrols: 220i sxc ea oo ae ee $39,821.28 
“Open MarketyOrders 2s iets oes ee oe et ene ree ae 41,063.94 
#° ' CONtACTSE See ot teen 2 ne ne ae ee ee ee 136,604.83 
Motal RieSerVvesrASka bil). SCs clint O20 eee eee eee eee 217,490.05 
Unencumbered:- Balances eens 11.92 0 eee eee $67,876.10 


SPECIAL REVENUE BONDS 


Cash Balanceas at-Déc. 3171919 2a ee eee $172,558.12 
Miscellaneous Credits and Journal Adjustments During 1920............... Sue 871,230.20 
Net Btimnds Av atlatle tora 2() seme eee serene ener eee $1,043,788.32 

Net Amount of Vouchers Registered and Transmitted to Department of 
Pinance sD trims V1 920 ee Fa ee eee 512,174.19 
Cash) Balanceras at Decemberndilanl92 0 ie eeeeee eee eee $531,614.13. 


8 


Reserves: 


Orsay @ ll eveeee scares ee oe eae cere wee ORE eB $188,954.03 

SOnennViar ket: Orders. esc i eee ee 8.87 

BS CVIAGTACTS | ween Mr Ses Ne Saree Fee ee ieee 8 ee DZD Sour 
Lotall INeServess een otse OZ mewcree: mee ee ee ee 514,300.22 
Umencumbered Balance Dec. 31, 1920_..........--.---oe-e eee cee $17,313.91 


CORPORATE STOCK FUNDS 


Gocimericneosastate eceralr el Ol smite a. Statue Ge ted See Aree eet oe $2,617,511.82 
Miscellaneous Credits and Journal Adjustments During 1920__......2 5,447,562.77 
Netahtundsen varlaple tore! O2 itn ee nee ee es ae es $8,065,074.09 

Net Amount of Vouchers Registered and Transmitted to Department of 
SErrra teres eam) Ai rsh) el) 2 () ae ee ace eve ee ek ee Sete ky tte Ys 3,428 865.61 
Cache palancerasiain lec lew G2 (meee ae ee ee $4,636,208.48 

Reserves: 

ore Miscellaneous: lm VvOlcestet = a1. ee ee $49,258.95 

Pm OD ene iatketrOrd ers autre ven ee eee. she ne 9, ere 927.40 

MeO OETA Chien we etctan nies Mee Be ee Leah ee ae wa 4,101,875.29 
Total Reserves as at Dec. Lael OD ea Slee ele 4,152,061.64 
Unencumbered Balance as at Dec: 31, 1920.2.U2 $484,146.84 


SPECIAL AND TRusT FUNDS 


acim salanceicidced cero lel Ol One aie ee oe $64,213.11 
Cash Receipts from Issuance of Permits, Deposited with City Chamberlain 
Deewana NGPA. sc 8 a OA Se A he ee nee en Ok a OE ee 43,441.70 
PRG tale Asiieeeeeeeeee sneer yee ee ae $107,654.81 
Less: 
Journalencjustiments-— reconciliations; cuss. 6 et $3,141.40 
Nei Gashwavatiaile: ton. 020 om ane vee mga Ree te ee $104,513.41 
Disbursements: 
Net Amount of Vouchers Registered and Transmitted to Department 
Qlebinancery tirinom OO Qi ee ne ee eee Eh 34,202.29 
Gachebalance crate Deco Leah) se ees eens eee. ae Sa $70,311.12 
Reserves: 
Moire uindsa Code Gta () use sen eee ee $1,989.23 
an) Petey Lane LAr Ceres een ete ot) ee eh ei Sie 2 9,246.53 
BENS cee ea ee ee Fe eS ee SS 16,498.34 
houdlelweservies asvateWece ol O20S 3 ses wee eee $27,734.10 
Unenctumbered: Balance as at-Dec, 315 192022. 2h ee $42,577.02 
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PAYROLL DIVISION 


This division is charged with the preparation of all payrolls of the 
department or office of the Borough President, covering over 2,200 em- 
ployees. It records the time reports transmitted to it by the various 
bureaus. All charges are then figured, including deductions for pension or 
life insurance, and the schedule line expenditures recorded. ~The time is 
then transcribed on payroll voucher forms and the vouchers forwarded to 
the Department of Finance. The employees’ payrolls are prepared semi- 
monthly for those on an annual basis and weekly for those on a per diem 
basis. Communications pertaining to personal service are recorded and 
filed. A record is kept of all absences and latenesses of per annum em- 
ployees, which is charged against the time allowance or vacation period of 
each. Duplicate payroll vouchers are regstered, scheduled and filed. 


DIVISION OF PURCHASE AND STORAGE OF SUPPLIES 


All supplies, equipment and materials are purchased through this divi- 
sion on requisitions submitted by directors of various bureaus after obtain- 
ing estimates on appropriate specifications from reliable concerns, open 
market orders are issued to lowest bidders. All payment vouchers are pre- 
pared in this division. 


CONTRACT AND OPEN MARKET ORDERS IssuED DurRiINnG 1920 


Appro- Cor- Special 
Month Orders priation Special porate and Trust Total 

> Issued Accounts Revenue Stock Funds 
Falitary ss ee 374 $2933.91. Same eee $675.00 $893.90 $30,889.93 
Rebruary= 388 30 019516 eee 256.15 150.00 30,425.31 
March == 386 30,347.56 $279.00 487.11 65.00 31,178.67 
JX oye) Wee 374 30,181.94 3,872.61 70.00 1,050.00 35,174.51 
May 2s = sae 330 SO Ota 6,522.53 122.50 420.00 60,442.19 
nese 336 519/69 99 = ee ee 1233-25 1,583.00 54,586.24 
july oe 261 BS 04205 ate eek tae 140.00 16.50 35,204.45 
NUSUSt Se ee 334 8475560714 ae 262.50 467.00 85,286.24 
September........ 241 27,686:99 eee 709.75 108.00 28,504.74 
October 241 5331405 ae ee 338.00 3,969.40 57,621.45 
November........ 249 26:28 e's (eae ee eee ae 345.50 243.00 26,870.07 
December........... 342 A662 85.50 eee 585.15 240.00 47,110.74 


Totals. 22... 3,856 $498,189.73 $10,674.14 $5,224.91 $9,205.80 $523,294.58 


DIVISION OF APPOINTMENTS 


This division prepares the documents necessary to make effective all 
appointments, resignations and other changes in the personal service and 
keeps the official history of individual employees. 
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The following statement shows number of appointments, reassignments, 
reinstatements, transfers, increases in salary, changes of title, promotions 
suspensions, discontinuance through resignations, dismissals and retirement 


from service. 
DIVISION OF APPOINTMENTS 


A ar rvse Ae eet y NEST GEOIOTN GS, eee aca 2 eee wc pense een ce 310 
ECCS 5 Te Ga) cy a a 9 Re as ne 23 
FRVGaSSISTIICTI Laer rene ates ae saan cor sepa eg gas tee ee 8s: 230 
WO enartimen ca eGranich ers. es ceeds nese enter ee plore wee Aan 18 
interieparimiental malice sce: ee ee 6 
YS OE SSP hg Oe Ss Mk ald SSN SME da 3405 
Ghancesiaimtit cme emene tn Som eee went Be ee ee 12 
[PROTO GOI Sateen eae octet nee Coe Pe OU a een ety tess 58 
Suspensions slack Ope work) ee sm eeeeeer eres ether tue a 23 
SUSPENSIONS aACKsO ken Gs) teers ey a ieee coum sere ee Doers pele ee ee 2 
scot binteda (dea tii) ieee. hee eee at ee ewe es 16 
IDisconinuedacres#n ed) ease wee ens awe ee ee ae 12 
Discontinued (dismissed) ...... se ieeeree NE CED Sed Mite Oe uy ots 15 
VERSUS We bk uel coe SRL yc Bie tea a Bi Nat Reena Means Teaco 3 


DIVISION OF CONTRACTS 


This division prepares advertisements soliciting bids on contract work. 
It tabulates bids received and security deposits submitted therewith and 
keeps records of the progress of the work under all contracts. 

During 1920 there were contracts awarded for $5,808,823.83 as follows: 


Appro- Special 
Month Awards priation Revenue Corporate Total 
Accounts Bonds Stock 

january. =: 22-2 Gh (LAURE = Sone eee ee ere Rae $900,695.80 $900,695.80 
IRIE Uelisye onset c PA. |S apitrenels | Nate a iRlene Dae te See 188,057.00 188,057.00 
lar clis eras SS 32 $249,539.48 $8,398.00 175,623.89 433,561.37 
OUST eee eee yr SRE ad re ee eae 265,875.05 265,875.05 
1s Bev ade ea 9 SHUG) = Veet sae ae eee 167,490.35 171,457.93 
[Nine Dae 7. A Oo: ON Metre tere oes 1,004,025.53 — 1,050,903.53 
Alealyren 2a e a IWESS (yyy @ CREAT etna Oe, ile Wa veat at Sid 288,431.23 288,431.23 
NCIC K es eens PA5) 2,700.00 77,887.50 834,316.35 914,903.85 
September............ PON gy © "gerbe See eiag Sm 126,308.20 619,399.31 745,707.51 
pOctober. 2-5... fe ee Bee es a ay BS. a 79,091.16 79,091.16 
November...........- IE OF OV GE aie. Mate 100,013.00 460,016.50 560,029.50 
December __.......:.. 5 38,882.90 27,942.00 145,285.00 210,109.90 
SOc cee 161 $339,967.96 $340,548.70 $5,128,307.17 $5,808,823.83 


DIVISION OF MAILING AND FILING 


During 1920 there were 22,115 pieces of mail received and distributed, 
which, after properly noted, were returned for filing. The outgoing mail 
handled consisted of 38,356 letters. 
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BUREAU OF HIGHWAYS 


WorK PERFORMED 
Macadamized Streets: 


Beacedani paveiient repaired ys ee se sq. yds 
“ “ sanded lye aed gs pe Tae ee 3, EE Wa ee ae “ 
“ Me CLOAN CC omee peneae ak, Cink Demons 5, Uh eer tunel GN kn ‘ 
uy i PaArnecdrancdvOlletes we ee ee meen Ae eee eT, MY 
: S sprinkled te eee sae. Ashe ae hee cs 
. ‘ Mini Shee ewes eee See eee PON coe Re ea 
tetra wines, WOneGranaucleanecmeeeeet er = ee ender ee een Os ee <s 
(Gui berse Chea ccm amieee eet aes eevee ek Ce ee ees: ane its 
Paved Streets: ; 
Granite Pavel: TOpAitey Fa. ake hacen Wee eee Se Ae. sq. yds. 
Brick “ AM ars RUN eee hs Pee ea Centos SE ES “ 
Wood block Wy eee SA ae eee et) es by 
Asphalt block SOs ee a hee ee Je See : 
Sheet Asphalt i POR Ta My ait Ae RAE I Ae Oe ee i‘ 
Asphalt concrete “ BPD RE oP GS a eee aiy ace SB ee ga 
“ “ “ finished pe oo ee ae SENS Les Lc “ 
SlaemOlOG eepaAVeEMentiTepaAlred. 8 5 tas A ee ee a 
Rramenmletl Gesell Cl CCacemcremaeemnats renee IR Pe Wet Pa Ste soll ge ty 
Sal eyyeulice, re lett Cats eee ert PERI Nee inlet ay tives Peek We 2 Lt Ye ell eee: sq. ft. 
Grreseyvallcss rela eee Ae ati le 5 ace int ee Be 8 a ae lin. ft. 
EXONS) SHOSE Se ee ee hee a ee eee ae a Rai a a a 
ER CAGLE SRS C Ummm hares Corrs eon ie ps De oe Pot ok Aes i cs * 
Cquiiuersme pay ecean Ce tilt wae tenn eee Se Per ye Fs : 
Unimproved Streets: 
IRGORNGHSGGIY BRAVE Mla ie ee sq. yds. 
o SCRAP CUSATI CMO GCs tak arn ware ye aU es ee a ee a 
cS “AP eres oath al oe ae em ee ner se et a Wy 
i (Covercdswithycand and ashess.-) Ss este ta Me 
4 @ilec meee ene e re teres fer Paes Le ee cate ett s 
Ee S Pili eC Qaomee tres eee Ee See eS AE es « 
ID ieremerOScwalkciene dec aeemre one EU br ad 2b Bue u: 
SECIS alkS. ors Cec mses ee ae te fue en 50S te eee iy 
IReoeaya heat oMo ake ave ek <n 2 ac Ri ie oi rene Pelee ne eee i 
Grit cence arin edeatiGicleatic cae mers tab ch Son 2 eS ee ee Ia, aie 
Trees and Weeds: 
WieecSietiim@ownean Gd TeniO Vedi =. stress fee Cont aye ee sq. yds. 
Dead and dangerous trees cut and removed.......-----..2222----2--- eee 
Culverts: 
TEAPAXS WENGE os eee Rw 9 ag eee Re ERPS, SE re ems gsace Ne lite tts 
Siiiventsecl cared we wenn en iuee en el  icrer Se a ae) ne s 
Widodsetkvertsmrepaired and: Dull tome eee ote Le . 


Snow and Ice: 


Roadway, cleanecs= msex mn ee rns 5 oy ee ee eee tt sq. yds. 
(CAME RIES Ooh ene a Ee | SO ee Bn 9 dye ce CE NE i Uta dae 
BLOSS ya licGrClCAT CC mene meen tee pn, Pw ee ses Pome Olen ey eA a) “ 


Catch Basins: 
Dahm aeIISeC GOR CC. em a tenes a ines oe Oe te a etl 
os “S ” Fgejatebetece BARS Rar a NEA eRe ae Ae ke Se ee as 
Ne Waa ie lin Dash) sup till tween ce rune week ek ce byes EE a el 


299,809 
268,184 
523,053 
184,235 

41,624 
378,612 
832,767 
691,607 


48,490 
7,863 
6,102 
9,972 
2,774 

30,075 

16,944 

504 
3,560 
2,604 

26 
1,808 
2,362 
14,472 


812,229 
1,265,979 
1,569,962 

374,530 
1,877,004 

82,532 
2,946 
3,510 

14,022 

897,226 


58,055 


277,522 
188,930 
18,690 
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5 
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BUREAU OF ENGINEERING CONSTRUCTION 


DIVISION OF HIGHWAYS 


The Highway Division of the Bureau of Engineering Construction 
supervises the work done under contract for Highway Improvements and 
also the restoration of pavements over openings made by contractors for 
construction of sewers. 

A very important part of the work of this Division consists of inspec- 
tion of condition and repairs to pavements, concrete curb and cement side- 
walk, restoration of pavements disturbed by plumbers, public service cor- 
porations and sewer and water contractors under, maintenance by contractors. 
This work is done under an Assistant Engineer and seven men. 

The removal of encroathmients on streets is also supervised ie this 
Division. : 


wee z ree 


CONTRACTS PREPARED FOR PUBLIC IMPROVEMENTS DURING 1920 


Improve- i Amount 

ment Location Limits Ward of Bid 
IG OEY, 96 5. 220056 eee E. S. New Haven to Brookhaven | 

IV CS. cnc Seal a ee > 5 $1,278.10 © 
BGCE — 3B. 22d Stoke Cornaga Ave. to Far Rockaway Blvd. } 
RGF UL tR seontes pet Jamaica to B8thuAves a2. axe 1 4 2250.00 
RGF  Wiewo son ee 88th Ave. to Rockaway Blvd.._......... { Lie 
RGCF OlsitAvier es eens meee Borough Line toS4th) ste se. eee 
RGCR “SH8'Se Boge es Q0th Road to 91st Aveca..-- ———— 
RGCF Kingsland Ave............. distiot. tol Leartreé Avene = eee 2 14,855.50 
RGF OSrd IAVic = =e meee eee: N.S: Elderts Lane tos 7th Stes 4 440.00 
RGCF S8ih. Sth 2 seen SO th torS oth OLS a ee ee ee 4 3,562.00 
RFE AGth Sts eee JlacksonitorAstoriaga\yesesssseee se 2 3,321.00 
RGCF Gunther ste ee Al btUrtis Aves tOnOlSt is tessa eames Z 6,319.05 
RGF Beddard'St= == as S. S. Boerum Ave. to 145th St. E..... 3 350.00 
RGF Maspeth Ave..__........... N. S. Maurice to Willow Aves........... 
RGF « pe Ate eres owt S2S. Betts to Van CottwAvess= 2... 2 11,665.00 
RGF 4 Eta See Broad St. to Clermont Ave..__........ 
RGCE Bodine; sts == a= Vernon Ave. to Sherman St............... \ 1 13,991.50 
RGCF Hanniitontou seas Bodine St. to Harris Ave... ty ae 
RGF Boulevards eee S. S. B. 35th St. to Norton’s Inlet... 5 236.00 
RGCCEME Central s\vicweee ee Myrtle Ave. to 117’ East of Cypress 
JAG seht se Beh eee eee 2 6,982.00 

RGCF Gch Ayer eee eee Grand to Vandeventer Aves. -........... 1 3,850.00 
RGCF INS aie Ue eee Vernon Ave. to 368.55’ west..-..-......-- ib 44,715.00 
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CONTRACTS PREPARED FOR PUBLIC IMPROVEMENTS DuRING 1920—Continued 


Improve- Amount 
ment Location Limits Ward of Bid 
RG Howland 5b. Wolcott to Ditmars Aves.................. it 
: $13,135.00 
RG Hallett Stoosaot Wolcott to Ditmars Aves................--- f 
RG Opduke St. Alburtis to Tiemann Aves... .......- 2 4,075.00 
RG Iparielane se ee so Myrtle Ave. to Union Turnpike... 2&4 88,637.50 
RGCF PTS ES ee tke Woodside to Stryker Aves................. 2 6,576.00 
RGC Grandview Ave............- Stanhope St. to Metropolitan Ave... 2 10,655.00 
RGC INGOAGIEUIS IY ood oe LAGHe TOs GtleAvVies. sean eae ne! 1 1,396.50 
RGCF Havemeyer St............... Bist wrato weartres AVS, 6.2. os \ 9 27 466.27 
RGCF Peartree Ave. 25.3: Kingsland to Roosevelt Aves............. f Hiahieg 
RGF (Die \iel eet Os kena ee eae . Jackson Ave. to 200’ north of Hayes 
AVG: oe oe nee comme s Cae een nee Oe 2 1,950.00 
RG Harper Ave.....--..0.....-. Jackson Aver; 450’ north: 2 9,500.00 
RG Tompkins Place............ Mir TilencOn@OOpen Arvies eee 2 875.00 
RGF B2otG ote ho eee lempstead to 105th Aves.2. 4 1,985.21 
RGF Maspeth Ave., S.S...... Clermont Ave. to Grand At............... \ 9 1,390.00 
RGF Maspeth Ave.......-....--- Van. Cott Ave. to Broad St... 4s. rages 
RG Beach Channel Drive.. B. 130th St., 100’ west of Beach 141st 
ee RU nen OR aa Ot 5 14,145.00 
BGh ee Rarnnoton Ou. State ot, to Elbow Place.....225. 3 1,833.00 
RGCF i yA Weyee renee 2 Broadway tolRidge ot. i 1,527.50 
Borings Jamaica Bay Blvd....... 1,396’ south of Sheridan Ave to S. 
Bulkhead: Wimeee 2 2.3 eee 5 8,800.00 
SB PIO Sra mtOUMUtIS npOme nee ete ee eee Phe ho $323,750.13 


*R., regulating; G., grading; C., curbing; F., flagging. 


CONTRACTS PREPARED FOR REPAVING DuRING 1920 


Amount 
Repave Street Limits Ward of Bid 
pect Asph. ~ Lith’Ave........<.-.... Broadway to Newtown Road .._._. 1 $34,429.55 
e ACAdeMY Ob... Wilbur to Freeman Aves..._......... 1 37,458.00 
i: : Hamtercs vere ae Harris Ave. to Bridge Plaza S....... 1 22,792.50 
Impr. Gr. Nott Ave..:...... peek Vernon Ave. to Hancock St........... \ 1 37 038.00 
imipe Gry Noy Nott Ave....20. 01.1. Hancock St. to Van Alst Ave......... wis 
Boceevicpn. “sth Stn. Broadway to Newtown Road........ 22,049.40 
Impr. Gr. BOLO RAVers conc eee SGebOREOtNeS tormmiteee, Seen eee og 3 57,874.00 
g & OLGPAV Cee eae ISROpEtOE eh a arcade eee 3 26,880.00 
iat. wacadam Sth Ave... /:,.. 2.20... 21st St. to Whitestone Line __.__._.. 3 31,330.00 
mheeGAsph, th Ave.i...4 42... 13th to 16th Sts., College Point... 24,596.50 
Bit. Macadam 7th Ave. & Linden 
Stir ee bial oe 18th St. to Flushing Line __.......... 3 33,765.00 
Sheet Asph. Grand Ave............... Hopkins Ave. to Main St............. 1 23,581.00 
i‘ a Grandview Ave......... Stanhope to Linden Sts._................. 2 41,855.00 
Asph. Conc. Broadway. ................ SULT GREOLE tS ean ae -.vomce ace 
™ “3 Broatway weiss Main St, to City bine 2)... } RS ENAUY 
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CONTRACTS PREPARED FOR REPAVING DuRING 1920—Continued 


Amount 
Repave Street Limits Warf of Bid 
Asph. Cone. & 
Imp. Gr. Broadway. ss Main St. to City Line (R. R. area) $12,825.00 
Bl. Asph. Metropolitan Ave... Flushing Ave. to Helen St...-..0...... 2 55,237.00 
Bl. Asph & 
Imp. Gr. Metropolitan Ave..... Flushing Ave. to Helen St. (R. R. 
ATO) (ste A IG ee 2 44,423.20 
Sheet Asph. Bridge PlazaN.&S. Crescent St. to 100’ East of Radde 
Ae ee RU ee at ec iene La 1 32,480.00 
Impr. Gr. Bridge Plaza 100’ East of Radde St. to Jack- 
son -AVels ae Ne ees 84,535.00 
* $ Bridge Plaza.__.........- Crescent St., intersecting R. R. 
ligays Wit Vie tang, Wide ees ay ats 575.00 
Ms 4 CollegePt.Causeway 9th Ave. to 850’ South... 14,000.00 
‘ : CollegePt.Causeway 9th Ave. to 850’ South (R. R. area) 15,680.00 
Heer EAS Dc tia Aycan eee Graham to Jamaica Ave... 1 48,385.00 
: s VstvAve: seek ee eee Broadway to Grand Ave... 1 54,825.00 
- oe Prospectiot. eres Bridge Plaza N. to Payntar Ave... 1 26,155.00 
Asph. Cones) Cooper Aver. = Myrtle Ave. to L. I. R. R. (Mon- 
bak iy, ee ee 2 41,640.00 
$980,319.15 
Repainsheet asphalt in*thelst and snd) Wiac come eee 16,385.00 
CONTRACTS PREPARED FOR ORIGINAL PAVEMENT DuRING 1920 
Amount 
Pave Street Limits Ward of Bid 
Sheet Asph. ~ Pierce Ave... irlabgnopy Maa waGigeceace Wa = fete Se 
w GtheAve ese ae Graham to Pierce Aves.............. : $26, 084:00 
i Sandals Gewese Millwood to Cooper Aves............ 2 5,822.50 
. Epsilon Place... Myrtle to Cooper Aves..........._4.. 2 14,964.00 
Bl. Asph. (ATial lens besa ees Jackson Ave. to 270’ South-........... 1 7,470.00 
Sheet Asph. Fairview Ave............ Gates Ave. to Woodbine St... 2 8,875.00 
% . 25th SG eee Baxter to. bolicn\vicse ee enone ; 
‘ & Pape aoe 88 Hayes to Jackson Aves..............-.... z Bab 
Bit. Macadam Brevoort St............ Metropolitan Ave. to Cuthbert . 
IPlaGeet <a. eee ee eee en 4 6,699.45 
Gr. BI. Nott Aven... Vernon Ave. west to Bulkhead 
PATIOS 1s sealant epeeecee Bh ea 1 18,785.00 
Bit. Macadam 104th Ave._.......... Farmers Blvd. to Hollis Ave.........0 4 6,490.00 
3 = Ash Ave, 25 ee tee Parsons Ave. to Bowne St.......... 3 7,898.00 
SieetvAcpliy see Oi bili beeen Jamaica tovAtlantic Aves: 2. 4 53,675.00 
: ry Stockholm St.___..... Onderdonk to Seneca Aves... 2 8,411.50 
: 3 4th Sto ee Jamaica to 89th Aves2.. Sos 4 29,571.00 
13° BidsSoArmotirabitd ow ease ere ae eee eo te a renee $233,144.45 
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CONTRACTS PREPARED FOR REPAVING County RoaAps DurRING 1920 


; Amount 
Repave Street Limits Ward of Bid 
‘Asph. Cone. Laurel Hill Blvd....... Bettsito) Borden-Aves.- =... c-- 2 $49,748.00 
: * Corona Ave............-- Wiese we s0On U'Sin Gece ee eee ae 2 22,925.00 
. 2 Corona Ave... Woodhull to Colonial Aves... 
@oronaunven se Woodhull to Colonial Aves. (R. R. 2 25,925.00 
AT Od) ime kee te eee ten oe 
- e Atlantic Ave.......... Norton's Creek to) ARS Roe. 5 17,450.00 
Asph. Sheet Jamaica Ave............. Van Wyck Ave. to Grand St... 4 104,005.00 
“ «“ & 
Imp. Gr aimee Nye = Van Wyck Ave. to Grand St. (R. 
RE RET CA) eG enon te eee We 4 77,887.50 
Asph. Sheet Shell Road_............. 20th St. to Jackson’ Ave............ 2 124,997.00 
Asph. Sheet & 
Imp. Gr. Shell Road. 2. 20th St. to Jackson Ave. (R. R. 
AGCA eee ee te eRe a et er ; 22,478.00 
Asph. Sheet Strong’s Causeway... Colonial Ave. to N. Hempstead 
"Glbeh ana’ ayia Sick 2 PRM i od, Googe menace 2 53,600.00 
Asph. Sheet & 
Unie, Ge Strong’s Causeway... Colonial Ave. to N. Hempstead 
ebcrempilcer (Ra Revared) nse ee 2 40,700.00 
Acpieoneet-s Rockaway Bivd-_.. Hastern tooth Aves. 2 = 5 35,380.00 
Asph. Sheet & 
aoe Garsee se Rockaway Blvd..__._.. Eastern to 5th Aves. (R. R. area). 5 36,835.00 
Asph. Cone. Rockaway Blvd ....... Cronin’s Crossing to Park Ave..... 5 64,250.00 
= ¥ Rockaway Blvd......... Norton’s Creek to Cronin’s Cross- 
cr a SAR te en Pa 5 90,075.00 
ORE TaSw Ar Ottintt iO; tOme sete ete, eee oe a en eae g ee $766,255.50 
RECAPITULATION Total 
Bids Amount 
PLO reCeo la ung morta Cdinon-CbCias es ee ty tM WE eee Ss oo $323,750.13 
ica a [GU ct Toe Oe A a oe «SP ge Se SE ate ade ht hk ee 233,144.45 
D1 TSS TGs ae Seal 3 Me a on ie ie aces Oe 980,319.15 
a a : EO Crit ae OA CLG, Meee ete Re Be a te eed ae 766,255.50 
lem repairing Sheet asphalt, pavements seen oe Fe 16,385.00 
$2,319,854.23 
REJECTED Bips 
Repave Street Limits Ward Amount 
{ Steinway Ave............ Flushing to Winthrop Ave.............. 1 $114,805.00 
Impr. Gr. Steinway Ave........... Flushing to Winthrop Aves. (R. R. 
EET CEI, ) nee air i ace 1 83,952.40 
Sheet Asph. Jackson Ave._....... Junction Ave. to 51st St... 2 124,660.00 
Sheet Asph. & 
Imp. Gr. Jackson Ave. Junction’ Ave, to dist St. (Re R- 
Cehintaielh ieee esa” ie at aE OR 2 T2,504.00 
Impr. Gr. Lawrence St...233 Broadway to Myrtle Ave............... 3 37,026.30 
a ee Lawrence St............ Broadway to Myrtle Ave. (R. R. 
Perera We aa Norrie a eae Ota Rava ee * 31,619.70 
TSS TA a SR SLC Son VRE Sr era ween he ees ke A BP a Ore oP ae $464,640.90 


ASSESSMENT CONTRACTS FOR REGULATING, GRADING, CURBING, FLAGGING, ETC., 


COMPLETED DuRING 1920 


32 Contracts Conipleted, Amounting to.-3 ae 
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Street Limits Ward Amount 
Queens Blyd = Diagonal St. to Gosman Ave..........-.. 
Gracawisi= see Queens Blvd. to 304’ North... } . $37,077.59 
Queens Blvd., S. S....... Harold to Gosman Aves................. 1 10,453.31 
Buckleysot = Hunterspoint to Thomson Aves..__.. 1 5,560.32 
Roosevelt Ave.._.......--.- 200’ East of Alburtis to Woodside 
IN VCS Sean 2 te an TN 2 127,480.29 
St:-Pelix Aver. 222. Walter St. to Charlotte Place............ 2 4,214.20 
TOth AVG. ee eee Patterson Ave. to 285’ South of 
Grand tA Vestas irs 2 ae tte eeaee 1 19,227.78 
Chattee Sis) 0 .e ee Hughes St. to Chaffee Place__........... 2 196.87 
Wen SR lO, Shao 20’ South of Sanford to Beach Aves. 3 1,167.00 
Oweryest. ee Queens Blvd. to Skillman Ave........... 1 8,715.95 
Broad iS tweens Choon Av eatorG farics> jee 2 11,030.14 
Cherry Ave., S; S..- Parsons Blvditol4 ith otse= seats 3 968.73 
Jamaica Ave., N. S..... Lewis St. to Queens Blvd... 4 118.18 
OSthrAvee. == aaa 218th St. to Springfield Blvd... 4 1,016.97 
Ath beta cee ele ee Queens Blvd. to Woodside Ave......... Ph” 12,575.80 
SOthIS t eee wean Jackson to Burnside Aves.._.............. 2 13,873.81 
182dePlace: Ease Jamaica to. 91stelvecw see 4 1,413.03 
| Gunther ie 5ist St. to Peartree Ave........-....-.... 
Bereusony ste 5lst St. to Depeyster Ave. 2 22,116.39 

] Roosevelt Ave.,S.S... 51st St. to Tiemann Ave... 

} Beach 22d St., E. S...... New Haven to Brookhaven Ave....... \. 1,219.80 
Beach22ds0; 5. Cornaga Ave. to Far Rockaway Blvd. oa 
YWhtloWeimes nti ete. JAMAICATTO OS tle AV Cor. aera ne nee 4 2,221.92 
TT OLE Oo 88th Ave. to Rockaway Blvd............. { 

Sist Ave. Se be eee Borough Line to 84th St.__.._....-. 
S4th Ste 50 eee O0th- Road to Slst Ave == \e 16,260 
Kingsland Aven. = slolst Ot. bork cartreerAw.c.ceees 2 14,304.24 
93d AvenIN, S22. ee LidertsManertonnobin tans 4 440.00 
SothvA ves. ea eee SOCHsCOtS Sth StS secs eee ree 4 2,837.97 
Gonther St. AlpurtisvAvernto-:o isto ee ae 2 6,206.20 
BeddardiStw = Boerum Ave. to 145th’ St.; S22 0 325.50 
Bodine- Stes as ae Vernon Ave. to Sherman St._........... 
ami tongs tee Bodine st. to’ Harris Ave.2 = : sisi 
Boulevard, 5) S222 Basbthest. ton Norton seinle, seas 5 245.74 
16 thivAvex = Sos eee Grand to Vandeventer Aves............... er 3,051.33 
low las das tea eee Woleotttowbttmarsea vec saan 
HallettiSt,. eee Wolcott to Ditmars Aves...............--. : 1 
20d JS teste ee ee eae Woodside to Stryker Aves................. 2 6,575.22 
AQ Sti eae ee Jackson Ave. to 200’ North of 
HayesvAy Gneecs =e ee 2 1,935.40 
Tompkins Place............ Mrytle to Cooper Aves. -.-.-.---2-tpcs---- 2 1,547.00 
$358,344.64 


CONTRACTS FOR PAVING COMPLETED DuRING 1920 


Pave Location Limits Ward Amount 
Sheet Asph. Lotus Ave..__............ CypresstHills Road to Cooper Ave. 2 $14,418.79 
< e Trowbridge St.._........ Willow St. to Van Alst Ave........... I 6,984.38 
ss = Ath JAviewe re cee ne Broadway to Jamaica Ave............. 1 22,149.95 
“ Rolandhote oe ee Potter to Wolsey Aves.............. 1 13,834.24 
& £ (Centre tie Cypress to Seneca Aves.._...1...... 2 7,067.45 
s 3 Wecatiriote: 2.2228 Wyckoff to Cypress Aves............... 2 15,139.21 
‘: « Ely Avesc2 2 Se Jamaica to Grand Aves................--- 1 19,890.84 
- : Olmstead Place......... Cooper Ave. to 175’ South of Cen- 
Enal@Asy coke teet aan ewe ae 2 26,226.01 
at Z Vandeventer Ave..... 5th to 14th Aves... 2.222222... 7 50,764.64 
“ “ Pierce Ave.......2---.---- He Ha) PAMau NAc sk a 
: ‘ Gin, veces Graham to Pierce Aves...........------ if : ee 
= Me Sando Sue Millwood to Cooper Aves............... 2 5,765.92 
g Epsilon Place............ Myrtle to Cooper Aves.................-- 2 13,929.83 
Bl. Asph. ATA DIGS Ota =e = a Jackson Ave. to 270’ South... 1 7,672.46 
Sheet Asph. Fairview Ave.......... Gates Ave. to Woodbine St. .......... : 2 8,637.86 
x - PAR Ho Shae ee ee BaxtertosPolkaAvésses = es 
« & PASS AsVae ie eed ee eee Hayes to Jackson Aves................... (2 a. 
Bit. Macadam Brevoort St._............. Metropolitan Ave. to Cuthbert 
IPlCerie rik CF Yh ee 4 6,365.64 
Gr. Bl. INOttFAVGl se Vernon Ave. to Bulkhead... 1 19,780.34 
Bit. Macadam 104th Ave.......... Farmers Blvd. to Hollis Ave.......... 4 6,783.13 
oe . CA SIIWASY Cierra ees Parsons Ave. to Bowne St............. 3 7,863.90 
Sheet Asph. Stockholm St... Onderdonk to Seneca Aves... ... 2 8,106.80 
is e OFC DBAWicre erat eer ee | aIniatCa GOlso tik A VCS eet ee 4 27,967.47 
I eX eee ae ne eee ae SCRE A a EA DO we sale cluase dae autdeeuadtancueepace $354,502.96 
PRIVATE CONTRACTS COMPLETED 
Width Length Sq. yds. 
Sheet Asph. . * 27th St..............-....-..- Roosevelt to Polk Aves...... 30 700 2,154 
REPAVING CONTRACTS COMPLETED DuRING 1920 
Repave Street Limits Ward Amount 


Asph. Conc. 


Sheet Asph. 


“ “ 
“ “ 
« “ 
«“ “ 


Imp. Gr. 
“ “ 


Sheet Asph. 
Imp. Gr. 


“ “ 


Bit. Macadam 


Sheet Asph. 


“ “ 


Hillside Ave............... Grand St. to Rocky Hill Road...... 4 $172,102.34 
jJacksonvAves-2.22:. Bridge Plaza South to 2nd Ave..... 37,454.27 
Jackson Ave............. Bridge Plaza South to 2nd we 1 4,220.70 
(Rese Raa) 0 ee ek ee ae 
iL CHR Arye. ieee ee Broadway to Newtown Road... 1 35,796.70 
Academy St............ Wilbur to Freeman Aves...._.......... 1 36,381.76 
Hunters Ave es Harris Ave. to Bridge Plaza South 1 21,884.37 
Nott AV ec = ae Vernon Ave. to Hancock St........... 
Nott Ave., N. S........ Hancock St. to Van Alst eee J eueee oe 
13th Ave................... Broadway to Newtown Road........ 1 22,369.37 
SOA Vee ce 2 eee StELORDOGIE SLSai(@.e ly.) ene eee 
SODA Cieinen nA Weg ist tonléthists, (RoR -area)2 == = \ 2 eayaat 6 
bth, Ave sae: 21st St. to Whitestone Line (C. P.) 3 30,941.80 
Grand Aven ees Hopkins Ave. to Main St............. 1 23,162.11 
Grandview Ave.......- Stanhope to Linden Sts.................. 2 40,506.48 
tiContracts: Completed, Amoumtine’ tesco cee $547,974.12 
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List oF CONTRACTS FOR REPAVING COUNTY ROADS, COMPLETED Dv Finc 1{2 


Repave 


Asph. Cone. 


“ 


“ 


Street Limits Ward Amount 
Broadwayer- Murray; Lane to.s0th) Stee eee 3 $33,429.79 
CoopetAven.. 2. L. I. R. R., 150’ East of Dry Har- 

bot Oa Ciaeeass bs eS agree 2 10,992.11 

Laurel Hill Blvd....... Borden to Betts Aves..........-......---- 2 48,376.19 
Atlantic Ave............. Norton’s Creek to L. I. R. Ru... 5 16,556.06 
4 Gontracts Completed, Amounting ton... ene $109,354.15 


CONTRACTS FOR REPAVING IN THE RAILROAD AREA, COMPLETED DuRING 1920 


Repave Street Limits Ward Amount 
Imp. Gr. LSthn Ste ee eee ad. to Oth Aves: 2a eee 3 $28,530.16 
as Miadiy Stee ee Broadway to Jamaica Ave._........... 3 19,935.68 
aes: NaeksoneA vier menteenss 2d Ave. to Old Newtown Road... 1 56,176.19 
3 Contracts Completed Amount in = ito: eee nea $104,642.03 


ASSESSMENT Maps COMPLETED AND FORWARDED TO BOARD OF ASSESSORS 


DurRinc 1920 


ae 


7/1248 
1252 
1256 
1257 
1265 
1267 
1268 


1271 
1272 


1275 
1284 
1288 
1289 
1295 
1298 
1360 
1304 
1505 
1309 


Assess. 
Map Street Limits Amount 
678e— LotustAver. =a ..-= Cypress Hills Road to Cooper Ave.GCFP $14,418.79 
694 Trowbridge St...2..... Willow St. to Van Alst Ave...-...... CFP 6,984.38 
JOOS Buckleys Stes Hunterspoint to Thomson Aves.._.G 5,560.32 
696 meth Awesseee eee Broadway to Jamaica Ave.......... GCFP . 22,149.95 
698 Roland st-2225 2 Potter to Woolsey Aves:.__. 2 CP 13,834.24 
685) ests Pela ve= = Walter St. to Charlotte Place._.____. GCH 4,214.20 
GOSEELOtheAVic.= eee Patterson Ave. to 285’ South of 
Grand Aves sae es ee eee G 19,227.78 
679 Chaffee St.........2... Hughes St. to Chaffee Place___....... Ge 196.87 
GSSigel 49 Claes bee eee 20’ South of Sanford to Beach 
AN CSS AEE Siete ee Sree GF 1,167.00 
G02 Bb road. oleae ae Clinton Ave. to Grand St..22-2. GCF 11,030.14 
69 fasEly Ay Cree ee ee Jamaica to: Grand Aves: 42. (Cae 19,890.84 
689 Jamaica Ave., N.S... Lewis St. to Queens Blvd... F 118.18 
68l-s98th Aversa 218th St. to Springfield Blvd......... GF 1,016.97 
693), 182d) Places aes E. S. Jamaica to 91st Aves... F 1,413.03 
GOON Sandolist; ese Millwood to Cooper Aves......-...:.... CP 5,765.92 
691th Shee nee Jamaica to 88th Aves.............-..-.. F 2,221.92 
TOD 293d Ave ee ae N. 8. Elderts Lane to 75th St.....-F 440.00 
699 Anable St... Jackson Ave. to 270’ South... (ie 7,672.46 
701 Fairview Ave.........--.- Gates Ave. to Woodbine St...........P 8,637.86 
LOFAssessment Maps sata Ota tins Open tence ee $145,960.85 
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RECAPITULATION OF CONTRACTS COMPLETED DURING 1920 


Contracts Amount 
SUM REPU ltinw, onaUinen etowubOud li COSt seesaw ee me ee ee ee $358,344.64 
Dio risinal pavementn GotalicOs semen s pean pene! a1 8s fe ee 354,502.96 
HilgeelNepaving, streets Ova lNCOGtetes ec et eu eee ee he ee 547,974.12 

Ame ReNAvinoN © OULIGVELOACS whOta | COStems sn nee ee Te ee 109,354.15 
Duce pavmnosnalroadearea, bobal COStwsce- 0. ee ESN 104,642.03 
immeorntracts completediat a tOtalecost Of ee es $1,474,817.90 
19 Assessment Maps completed and forwarded to Board of Assessors, 
AWAAUOLEE TRIN ARER YO aso and Use eM ial eins Sats Rp SN RE PNR Ea ee an 145,960.85 
1 Private contract completed during 1920. 


Work CoMPLETED DuRING 1920 


89,468.40 cu. yds. Earth Excavation. 

1,054:21,. * Rock - 
45,351.40 “ Embankment furnished and placed. 
17,293.95 lin. ft. New Bluestone Curb Set. 


G96 t= Old ‘ “Reset. 
43,606.21 se New Concrete Curb Set. 
Sate IO «oY Old as “ Reset. 
20,549.19 sq. ft. New Bluestone Flag Laid. 
540.80 “ Old Semele aici 


239,365.11 Ms Cement Walk Laid. 
DASE Relay = ee New Crosswalk Laid. 
145.00 “ Old & Relaid. 
20,248.79 cu. yds. Concrete Foundation Laid. 
78,239.36 sq. yds. Asphaltic Concrete Pavement Laid. 
alle OO = mae Wood Block Pavement Laid. 
5,344.34  “ — Asphalt Block Pavement Laid. 
22,949.30 “ Improved Granite Block Pavement Laid. 
Sonaios oe Sheet Asphalt Pavement Laid. 
LAME, Vitrified Block Pavement Laid. 
SalGi Omer Old Granite Block Pavement Laid. 


2A S214 Bituminous Macadam Pavement Laid 


4,731.90 cu. yds. Broken Stone in Place. 
729.70 lin. ft. Bluestone Headers. 
1,600.00 sq. yds. Old Paving Blocks Removed. 
SRS PAOd OG aes Stone Gutters Furnished and Laid. 
374.83 “ ‘ “  Relaid. 
379.80 lin. ft. Vitrified Pipe in Place. 
309.507 “ Cast Iron Pipe in Place. 


10 New Catch Basins Built. 
11 Catch Basins Rebuilt. 
15 2 “Adjusted. 
1 New Sewer Manhole Built. 
2 Sewer Manholes Rebuilt. 
85 $ o Adjusted. 
9 Seepage Basins Built. 
oul Trees Removed. 
313 “ Furnished and Planted. 
1 Sign Post Reset. 


63 lin. ft. Guard Rail Built. 
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REPAIRS DURING 1920 UNDER SUPERVISION OF ENGINEERING AND 
CONSTRUCTION—HIGHWAYS 


PAVEMENTS OuT OF MAINTENANCE 


Sheet Asphalt Repaired Outside R. R. Area... 4,363 sq. yds. 
“ “ “ Inside “ Lele eod Gre Sal eee 1,953 “ 
——— 6,316 sq. yds. 


Sheet Asphalt, Plumbers’ and Corporation Openings, Re- 

SbOTCG a. 2 oul, Ss teas hte cia eye ees ae 302 sq. yds. 
Macadam Restored over Water and Sewer Trenches............ 6,728 “ 
Granite Block Restored over Water and Sewer Trenches... 163 
Imp. Granite Block Restored over Water and Sewer 

"TretiChies: se ee Pr Ba 5 seth eis ere | ey ee eee an Sty 9 
Cobble Pavement Restored over Water and Sewer Trenches 2,008 “ 


9,556 “ 


15,872 sq. yds. 


PAVEMENTS UNDER MAINTENANCE 


Asphalt: Concrete Repaired = 2 pe esnc eee 458 sq. yds. 
es Block pp aunt os ee Rae Se Aes Boles A TH Ae ly OG Sire 
Wood Block Me ry Mere ee eer feb Pe LN Siw Ga re 
Tarvia Se edd Fee EAS A ae bere ee Def pho Gs 
Sheet Asphalt FR cde at an) Se ee ae 254 & 
= 964 sq. yds. 


PLUMBERS AND CORPORATION OPENINGS RESTORED 


Asphalt. Block: 2c25 Sees eel os ore ee eee ee 65 sq. yds. 
Sheet Asphalt: 225-0 aes oe 
Asphalt Goncrétes: 2.322 nt 2 ee ee Saree 
Granite Blotk 21.5 25h. oe ee ee, 268 8“ 
Wood Block." 5 2 ee ee eee 14 “ 


2,505 sq. yds. 


19,341 sq. yds. 


INSPECTED FOR FINAL OR INTERMEDIATE PAYMENTS, PAVEMENTS UNDER 


MAINTENANCE 

Granite 2 eee 19,016 sq. yds. ; 
Sheet Asphalt.22. 2 21,400) = Concrete Curb Inspected.... 26,732 lin. ft. 
Asphalt Block === al alahey 

Asphalt Concrete............. 1344 Concrete Walk Inspected...119,396 sq. ft. 
Wood, Block =.= TeokB 

Second Hand Granite...... losZOneee Inspected Sewer Trenches..106,913 lin. ft. 
Macadatnie sass see esta | 


402,438 sq. yds. 
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DIVISION OF ENGINEERING CONSTRUCTION—SEWERS 


During 1920 there have been constructed: 


1,223.6 lin. ft. 


670 
300 
40 
1,126 
900 
1,000 


5.38 
493 
9.19 
15 
1,071 
270 
6.99 
570 
11 
1.86 
1,175 
5.13 
233.1 


5.70 
72 
353.10 
27.9 
18.6 
1,377.10 
8.63 
5.40 
522 
529.43 
1,450 
8 
1,480 
266.86 
2,406.2 
10 
520 
3,580 
406 
2,115 
2,541 


136 
60 
1,212 
480 
2,180 
24 
100 
62 
1,627.1 
248 


“ 


A4070/Open\ Drain, ines Excavation, cle. =aaaas ee 


Ao i exc: of Lumber and: Pile] 22s 


8! 0” iG “ “ {3 “ “ laying. 
SOU es € “Precast Pipe Sewer, Excavation, 
Laying etc sok en ee ee 


8’ 0” Rein. Conc. Pipe Sewer (Precast Type B)............. 
rT i: “5 Precastebiperaid =e tee aaa ees 
COR tae “Pipe Sewer (Precast Type B)___......... 
i 3 Lunnel Sewers exc, Layinoaet Chee es: sae ae 
7 3” Reinforced Concrete Sewer. __ 2-22. ete eee 
“« 0x 873" Reinforced Concrete Sewer. = 
7’ 0” Rein. Conc. Pipe Sewer (Precast Type B).............. 


Te Oe aw * u Sa LLAyINS) ClCH eae eee oe eee 
Ga OF © RCW CL sans ee ee ee 
5! 0” “ “ pill ieee Goebel, ike eee. Pe A phe! | 
Bo Ooo ate “Pipe Sewer, exc. Laying, etc...__...._... 
AA oe TIO WEL & cee nee ne ee oe een eae ee 
AO ees “ Pipe Sewer (Precast Type B). Laying, 

CLC Ee ee ee 
AS () Os 4S Sewers ck oe ee 
4’ 0” Cire. Rein. Conc. Sewer, Laying, etc. ._.........-_ 
3 9" Plain Concrete Sewer. = es 
3’ 6” Rein. Conc. Pipe Sewer (Precast Type B)............... 


3/ Bur « “ “ ae, yas Se ieeeene) Feces oN its 
SYA Os e “(Precast Pipe), Laying,etc. 
870 Plain Concrete Sewei: eee een eee oe 
pt Q’’ “ “ Sb, 2 1 5 ahs slp al Sia en 
2) 6 ConeneterbrdmerSewer ste ae eee 
2’ 6” Rein. Conc. Sewer (Precast Type B)............ 
DS amine “ Pipe Sewer, Excay., Laying, etc......... 
234 se lain, Concrete  Sewicieses sae aes one 
24” Rein. Conc. Pipe Sewer, Excav., Laying, etc......... 
DA ee ss ss (PrecasteLy pec) === 
94" “ “ “ “ “ “ “ Laid.. 
PEE “t “ S ine, Concr: Cradlens = 
20” Flexible Pressure Pipe (Precast), exc. Laying, etc. 
15% is Joint: ConcreterP ipesaidsae ae see ee 


iy “ “ “ “ “ 


8’ 0” Precast Pipe Del. for Dbl. Bbl. Sewer...........-. 
8’ 0” Circ. Precast Pipe Del. for Dbl. Bbl. Sewer and 
Combs 2-styn we were ses aire ae ee are ee 


feSe recast Pipe eles Mee oat es eee ae ee ee eee 
7’ 0” Rein. Conc. Pipe Sewer, Furn. and Del...2............... 
fet yee = 3 “)(Precastel ype: Bb). Wcl see 
ii BM “ “ “ “ “ “ tint Su cera 
AG Bie “ “ “ “ “ “ Ch ee ee 
4! OM “ “ “ “ “ “ Ly Dene en rey ie 
A Uae . “~ Dbl. Boikiype By Del. 
A Ole = i Ses EL OeCs W)C] aaemeaneee 
3 Oa s “+ (Precast Type B), Delzc.t 
“ “ “ “ 


Dye (Oye “ “ “ 
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Cost 


$44,049.60 
15,503.80 
15,900.00 
3,800.00 
56,300.00 
18,900.00 


102,500.00 
581.04 
33,031.00 
900.62 
1,245.00 
37,485.00 
33,750.00 
601.14 
31,920.00 
550.00 
42.78 
39,950.00 
82.08 


9,478.50 
85.50 
936.00 
6,346.50 
1,618.20 
632.40 
15,148.10 
86.30 
54.00 
15,660.00 
8,470.88 
47,850.00 
80.00 
10,730.00 
3,469.18 
14,390.96 
200.00 
1,040.00 
38,306.00 
4,567.50 
169,200.00 


83,853.00 
4,760.00 
1,800.00 

32,724.00 

12,960.00 

54,500.00 

480.00 
4,000.00 
2,480.00 

11,762.60 

2,604.00 


248 
1,958 
3,810.2 
1,836 

720 
524 
11.1 
120%: 
144 
924.24 
446.26 
2,873.1 
162.3 
3,491.14 
150 
40,339.0 
961.15 
531.7 
116.4 
958.5 
5,936.6 
3,408.35 
177 
48 
12,514 
203 
846 
772 
746 
900 
646 
673 
142 
4,164 

10,080 
3,360 

10,305 

249.6 
584 
172 

10,000 
1,024 
6,700 

85,201 

91,264 
3,359 
4,525 

164 
194 
59.5 
13 
100.8 
229 
6,155 
170 
96 


lin 


sq. 
vert. ft. 


cu. 


ft. 


“ 


ap 3 Fa 


tte 


« 


2’ 6” Rein Conc. Pipe (Precast Type B), Del._........._... 
Be een “ “ “ “ “ “ as ORD ol 
DA te “ “ “ “ “ “ “ 


20” Flexible Precast Pressure Pipe, Del...__.._...._._..... 


i bast! . joimtsConcrete: Pipe Deleas 222 2 
tou “ “ “ “ Cre Ae ee eS 
DAN Atiitied: Piper SC Wet anaes ee ts hee 
Ole “ “ NE Sep Af ORS Dn Roe ee ML Laka k, a's 
220 : cd “=e on Concrete Cradle. =e 
90’’ “ “ eee), UREN ree are ae ee Gee | 
ZOOM « “  aerOn Concrete, eradiewe «= 
18” “ “ Od alti en eh ree OS NES AR et at 
eae bs § jr ontGonerete @radlet ee = 
15” “ “ a SC ere ge 2h eae Oe ae See 
15Y . “ Sw on Concrete Cradles. 
127 “ “ CR ANGE, BIA Ee Pn BT om 2 
ee « & “eons Goncrete: Cradle 5-2 
10” « “ « Pree ew Po eee Mh 
10” ts ss “Mone concrete Cradle.) 
Qe “ “ Lo Be SS ee ee ee os 
ip" ss Se Daciiin @Onnecti@ nese ne ie 
aK OE “ “ “ GER SSS ee Uy Oh ae ay ae 
Ri “ “ “ hg a ea del at mS 
6” “ “ “ Seer 40 a Cri ced ee 
64 “ “ House Connection Drains._............... 
6” Cast Iron Pipe for House Connection Drains ____. 
Baclkciltonisiao4 ox. OL Oe Were aie ee es a ee Bo 
Goncretedinvertion S450 68. GO) SC Were 22-22 oo le 
xeavia Om Omveu one (Ou mOCWelL sae) ee See 
& SS Omelet Dl Ciketilarm ceuer meme 
WallstancdtAnrch ONS 1a. XS 10 “Se Wer sees ee 


Concrete Bulkheads Delivered for 7’ 3’’ Tunnel Sewer____ 


Precast “ “ “ We otk «“ “ 


Bulkhead Piling in excess of 30’ in length 


amber Dox pewer-Overnauled S220 ele elk, 
NVOOCLED nen Gee n eemee ie ora a a on EA a Ae 
himberseckine Replaced mamma tele tame es 
Hounda tions task ae ee oe eee de eS 
Removed=int Box Sewer, Ct@set. 
and hauled to Corporation Yard... 
Sheetine+ancd eb ta Cli omees sees ome seene eye er s 
Yellow Pine Wumber Deliveréeds. 3.2 a. 
Timber for Con. to Existing Culverts._......... 
CEMCM UROL CLE WA | GG seerbaeh tena eke Beker eels ele 


“ “ 


“ “ 


“ 


“ “ “ “ 


AaPere oneiite Pieter oe. bakit 2a ee eS eet ft 


“ R “ “ 


Concrete ony lunnel Guat NOwlie tee ert ee es 
“ “ “ “ No. 3 ee eee Nee oes ne, ee et ee 


LePuinouDelivered=2 sine state eae De LS ee 
it (0) ‘y “ A aie aA Ws Was We Ue ch a 


forselouse Connections=--- = i 


Cost 
$2,356.00 
13,706.00 
13,129.84 
13,311.00 

3,384.00 
5,895.00 
66.60 
9,240.80 
1,584.00 
8,871.52 
TOO 
16,978.42 
1,648.83 
21,546.16 
1,216.80 
179,751.82 
5,638.05 
2,126.80 
494.70 
2,156.63 
11,370.58 
3,192.76 
730.00 
72.00 
18,139.30 

532.00 
15,651.00 
20,844.00 
25,737.00 
26,100.00 
20,142.00 
48,456.00 
10,224.00 

832.80 

1,814.40 
537.60 
3,031.90 
324.48 
292.00 
34.40 
200.00 
46.08 
321.60 
7,379.48 
5,838.94 
23018 
452.50 
164.00 

485.00 

238.00 

364.00 

3,427.20 
1,030.50 
111,740.00 
1,870.00 
1,536.00 


264 
8,000 
14,200 


5,932 

8,475 

1,565 

800 

750 

600 
9,916.52 
2,270.64 
1,798.05 

935 

240 

98,950 

229,000 

112,100 


cus yds. Goneretevon linn el Shaki Nios eee eee eee 
: Displaced Materalifrom: Dew etn: sess ee eee 

a « : ss “for const. of sewer em- 
bankment:... 2:2 ys ee ee 

4 Rarth Excavationitot Roadway, etc. =. 

« Se Faull forse werse miami ctaer ens enn 

« IDpeeeigenmcoray Oral, AbonauayAl arwaa IN(oy Pn | ee 

“ “ “ “ “ No. 3 re Clea Peek er ee 

“ “ “ “ “ No. 4 Ptah Lee cd ee erat 

. * . “at Lawrence St.and 40th Ave. 

s Fill-tor'sewer lH mbankment.2es= rs ee eee 

. Rock: EXCa va tories oo aie ee ee ee ee ee 

‘ <Excavated sand: Remo vied meee eee een eee 

: Top Soil Excavation; excavated, ete... eee 
Ibs. New: Bolts Nuts ands pikes ens ss sae te eee eee 
Reinforced Steel for Pump Chamber, Delivered... 
« 2 LOT YEAS tebbawnaken \WHIGN Cite 5 ee ett 
Mt Steel (Reinforcement). Delivered see ne ee 
Chamber at Honeywell St. and Queens Blvd... 
°Thomsconiave and. Vane Darl ol. =a 

s Connection for Leavitt Park Drain... 

Conn. Chamber, inc. M. H. Head and Cover, etc._........... 
Junction Chamber at Autumn and Sutter Aves... 

. s SS olstand s\WWaldron ots 

He _ “ Hudson St. and Beaufort Ave........ 

vi £ “ Liberty Ave, and 80th St... 

Z : “ Myrtle and Whitestone Aves... 

o f “ 130th St. and Metropolitan Ave..... 

per cent Upstreamubrop' Charmi eres se a aeeee eee 
Gibby Side, Gates. 05. 2) ee eee ee 

Triletis.s cag 22a ake see fe de ee ee 

ins ft 04x40 RCs Culvert cela. eee ee 
Manholes:-¢.20 ee ee ee ee 

- on lext| ty Ret Ga Sewers ieee areas eee 

“3 “~ Pressure Pipe sewer == eee 

if BES RCS PA CW CES ise sat oe ote eee ee 

_ “oStorme Water Sewers. =e e ee eee 

i Vitrified Pipe oe w cress. ene eee 

Basin Manholest sree 2 ts oa a eee 

Drop Chamber at 130th St. and Hillside Ave... 
Shallow: Manholesgeas 325 50a es ee ee 

Park Inlet: Basing: 22524 kee ee eee eee 

87 spurs on Reins, ConcsSewers see 

6 “ “ “ “ IE RNEN de 2, DRO Te ee eee 5 

6” “ “ “ “ ft SE STU CR bh eS en ee 
Brickwork (approx. 3,000 N. R. Brick) in Screening Bldg. 

Extra Work, etc., on Receiving Basins, etc., 2d Ave., Ist 

Wardic 3 8 eS ree eee eee ee 

Foundation for Screening Bldg., inc. excavation, etc.._.... 
Granite and Bluestone, etc., in Screening Bldg... 
Increaser for Dbl. Bbl. Sewer to Screening Bldg.._.......... 

Metal: Vathhine) Exp. Metal Ceilin > aes) eens 
Plastering, inc. Three Coats of King’s Finish... 

Sealed Outlet; completes: .e ee ee eee 
TerrarCotta Hollowebile:Partition==.: =e eee 
per.cen tel ransition: sections eee ene eee ee ee 


Cost 
$4,224.00 
2,250.00 


4,260.00 
8,866.00 
3,437.50 
14,085.00 
11,200.00 
10,500.00 
8,400.00 
4,525.52 
27,870.62 
25,975.50 
$187.00 
48.00 
5,937.00 
20,512.75 
5,605.00 
600.00 
300.00 
420.00 
700.00 
1,000.00 
1,000.00 
600.00 
3,000.00 
2,400.00 
800.00 
700.00 
175.00 
17,140.00 
1,386.00 
59,187.00 
3,060.00 
6,630.00 
2,300.00 
1,462.50 
4,020.00 
25,969.00 
200.00 
450.00 
765.00 
03 
579.96 
6,308.87 
5,250.00 


102.85 
13,500.00 
1,725.00 
3,790.00 
150.00 
412.00 
5,250.00 
225.00 
3,300.00 


$1,979,232.83 


There were built: 


20,279.57 lin. ft. or 3.8408+ miles of Concrete Sewer. 
52,321.89 “ “ 9,9094+ miles of Pipe Sewer. 
188 Receiving Basins. 


CONTRACTS. COMPLETED 


MYMAUD PL. from Fresh Pond Road to Mt. Olivet Ave................2..--------- 
ATLANTIC AVE., N.S., from Rockaway Blvd. to Bigelow Ave., and in 
WARIVOUTH SD. trom iAtlanticnAvertorsyosseto te ee 
Reconstruction of an outlet sewer in line of 48d St. in Flushing Bay... 
WOODLAND AVE. from Huntington St. to Beaufort Ave., 

BEAUFORT AVE. from Boyd to Hatch Aves., 

WALKER AVE. from Beaufort to Woodhaven Aves., 

WOODHAVEN AVE. from Walker Ave. to Fulton St..__....-.e eee 
WHE ONeeaVile cron Sth ton 6th A vies= eres a eee ed St 
MOOD BUN sol. from Horest torProspect: A Vents. 5. ee 
HOWARD ST. from Forest Parkway to a point about 275’ 0” East.............. 
DTAMONDIST trom Atlantic Ave, Ne o:, to Multon Sti... 80.2.4 
lin Glee Vbestromenitth tooixth “Avesta Se 
OxPOR DAV iH. from Jamaica to Brandon Aves... 2s ee. 
BIRCH ST. from Jamiaca Ave. to a point about 230’ 0’’ South of Jamaica 


HLOCKHOLM:. si trom Seneca to.Onderdonk Avesini2. foe) ee 

AUINGRIONS AVE. tromeAlstyne:to.Corona vA vesitiiw 22 a ee 

LAUREL HILL AVE. from Towns Pl. to a point about 300’ 0’ North of 
NGS! APM sae ose eT Ce 8 RT AE 9 LEN pe ey RI Ee eS ee 

Temporary sanitary sewer in 87TH AVE. (PIERSON ST.) from Queens 
Divas tOw oso tea G)airey (AVC!) asi ale! 28 Ee 2 ee 

Receiving basins on easterly and southerly corners of WILBUR AVE. and 
TRS ee BRS DS Se NE, gs a Rp a 

HERALD AVE. from Beaufort Ave. to a point about 315’ 0” South of 
TESA REWNGY ett ANAS, Soe tek 2 th Siete op eae ee ce ES, ee 

20TH ST. (ARLINGTON AVE.) from Woodside Ave. to Broadway with a 
temporary connection to existing sewer in Woodside Ave..........-----.--- 

GASCOnoiu trom Porest Parkway. to. Yarmouth St.22 2.0 

Receiving basins in SECOND AVE. at the southerly corner of Woolsey. Ave., 
on southerly corner of Astoria Ave. and inlet basins on southerly corner 
of Hoyt Ave. on northerly corner of Hoyt Ave. and on the easterly 
OPT aETE OLE COTES sire al 2 fe a ee Fos SN ee pe ee ie ee ee 

LOE VE trom Grandto Vanderventer Aves sic: e sore sees 

QUEENS BLVD., S. S., from Van Dam to Honeywell Sts., across Queens 
Blvd. at Honeywell St. from south side to north side and in 

QUEENS BLVD., N. S., from Honeywell to Buckley Sts., 

BUCKLEY ST. from Queens Blvd., N. S., to Skillman Ave., 

SKILLMAN AVE. from Buckley to Lowery Sts., 

HULST ST. from Skillman to Foster Aves., 

VAN PELT ST., from Skillman to Foster Aves, 

HAROLD AVE. from Skillman Ave. to a point about 250’ 0’’ South of 
Skillman Ave., 

BRAGAW ST. from Skillman to Foster Aves., 

OVW iene o.. from okilimanitoboster Aves.c 252225 ee ee 

51ST ST. from Lurting (Willow) to Waldron Sts. (Lawn Ave.)_........-...--------- 

HERBERT ST. from Van Cott Ave. to a point about 105’ 0” East of 


Cost 
$5,434.75 


81,781.16 
35,328.06 


191,711.73 
5,677.03 
2,072.44 
1,436.88 
2,726.10 
1,036.33 
2,383.45 


1,077.20 

943.21 
2,948.40 
2,907.05 
3,766.53 
1,548.00 
2,211.42 


2,901.30 
2,448.30 


1,808.75 
3,458.87 


79,769.25 
376,879.96 


970.83 


Cost 
Temporary open drain in GENESEE ST. from South Conduit to Wort- 


man "“Aveés\../2.2 5 es PN, a ee ee eee eee aes eee $92,279.53 
SANFORD AVE. from Forbes (18th) to Gerold (19th) Sts., and in 
GEROLD (19TH) ST. from Sanford Ave. to Lucerne Pl.2 ooo. 5,428.48 


CUSTER (15TH) ST. from a point about 25’ 0’ North of Beech Ave. to 
Beech Ave., and in 


BEECH) AVE? from GusteritosVitarray mots eae eee nee ee eens ee cee 1,795.78 
LAWSON PL. (24TH ST.) from Queens Ave. to the crown about 199’ 0” 

north of Franconia“A vei 5 aes eee eee ere ee eee ne 7,163.01 
Temporary Sewer in ANABLE AVE. from Jackson Ave. to a point 275’ 0” 

south of Jacks Ane te ee eet ee ee 1,286.00 
DEPOT LANE from Joslin (22nd) to Norwood (26th) Sts., and in 
NORWOOD (26TH) ST. from Depot Lane to Crocheron Ave................--.---- 16,542.92 
HALLETT Si fromibDitmars tosWolcotteAwes.s same eee ee VeDocron 
COX PL trom Grand. ots tom lashin evry erase ee eee 6,897.92 
Receiving basins on the northeast and northwest corners of Manor Ave. 

and. Avondale St.ccse2 ee Se ae ee 1,000.00 
Park inlet basins at the westerly end of Woodmere PI... 160.00 
Temporary sanitary sewer in PROSPECT ST. from Atlantic St. to Cum- 

berland Stich ee a? ee ee ee re eee 3,785.75 
SOTH ST xtrom: Junctionabo, Hlaryes awe ree es eee eee 3,449.09 
HOWLAND ST from: DitmarsitosW olcott: Awvieste =e se inne ere 4,037.08 
Receiving basin on the easterly and westerly sides of GREENWOOD AVE. 

about 400' 07 north of Jerome Avena ee ee eee 1,094.00 

ARCADIA AVE. from a point 150’ 0” northerly on 16th Ave. to a point 

apout, 150" 0 “southerly: froma: 116 tlie Aye eae ae ene 2,335.55 
CORONA AVE. from Alstyne Ave. to Casper Pl. and from Cobb Pl. to 

Louona Ave., and in 
MERRIT PL. from Corona to Junction fees ied wie Ae le ee Se 12,794.24 
MAURE AVE. (GREEN ST.) from Metropolitan Ave. to Kew Gardens 

Road, 
HILLSIDE AVE., N. S., from Maure Ave. to Cottage St., and in 
COTTAGE ST. from Hillside Ave. to Kew Gardens Road, with a tempor- 

ary connection to the: sewer im Fiillsidiee: verso eee 21;755.27 


$1,002,985.19 


ASSESSMENT Maps AND Lists COMPLETED AND FORWARDED TO BOARD OF 
ASSESSORS 


Total Cost 

HOBSON ST. from Newtown Creek to Halle Ave. and a combined sewer 

in HOBSON AVE. from Halle Ave. to Jones St., 
JONES AVE. from Clifton Ave. to Laurel Hill Blvd., 
LAUREL HILL BLVD. from Jones to Borden Aves., 
MONTGOMERY AVE. from Columbine to Jones Aves., 
CONGRESS AVE. from Laurel Hill Blvd. to Montgomery Ave., 
TOWNSEND AVE. from Laurel Hill Blvd. to Hobson Ave., 
WATERS AVE. from Hobson to Clifton Aves., 
JOY AVE. from Montgomery to Clifton Aves., 
COLUMBINE AVE. from Hobson to Clifton Aves., 
CLIFTON AVE. from Waters to Columbine Aves., with a temporary con- 

nection to the sewer:in Columbine tv ex eee ee ee $203,749.15 
RALPH ST. from Fresh Pond Road to Traffic St., and in 
TRARET Gas Dptrom:- sal pligt on G0 y hc ica aeeeeee ae eect an eae 13,413.23 


KAISER ST. from Jamaica Ave. to Ashland St., 

WILLARD AVE. from Jamaica Ave. to Ashland St., 

OAKLAND ST. from Kaiser St. to Manor Ave., 

BRANDON AVE. from Woodhaven to Willard Aves., 

ELMWOOD ST., from Kaiser St. to Willard Ave., 

FERRISS ST. from Kaiser St. to Willard Ave., 

AVONDALE ST. from Kaiser St. to Willard Ave., 

ASHLAND ST. from Woodhaven to Willard Aves., and in 

MANOR AVE. from Ashland St. to a point about 175’ 0’’ north of Ashland 
LG wae idten hee AA il Sh ee tt WN AT ae Wet a 

MYMAUD PL. from Fresh Pond Road to Mt. Olivet Ave... 0.2... 

Rebs Bee eiroma Grandiste topbarrny "Ave. et ce ee en 

WILSON AVE. from 15th to 16th Aves., and in 

PGUPEIA Was» trom Walson to» Variderventer Avesie 2 esse 

MWOODE TNE s frtromeoreststo Prospect nny cts ne ee 

DEAVMON DEO: tromiAtlantioutvies INS! to Hulton Sti 2 ee ee 

HOWARD ST. from Forest Parkway to a point about 275’ 0” east... 

CeenOkR Sietrom Jamaicato Brandon Aves... 2 ee 

BIRCH ST. from Jamaica Ave. to a point about 230’ 0” south of Jamaica 


EAE e Cae Veter Os OCH LO Oba AA Vestn cee noe oe be be eee 
87TH AVE.(PIERSON ST.) from Queens Blvd. to 148d St. (Jaffrey Ave.). 
HUN CLG Nea Viltetromealsiyne ton@oronavA Vest... eo ee 
WOODLAND AVE. from Huntington St. to Beaufort Ave., 
BEAUFORT AVE. from Boyd to Hatch Aves., 
WALKER AVE. from Beaufort to Woodhaven Aves., and in 
WOODHAVEN AVE. trom: Walker Ave, to Fulton Stic... teeth. 
ATLANTIC AVE., N. S., from Rockaway Blvd. to Bigelow Ave. (92d St.), 
and in 
YARMOUTH (85TH) ST. from Atlantic Ave. to Syosset St... 
CAND H sou trom so: Conduit to) WortmanAves..22 2 
la enc Onlel ar cimoetom Wa ldrOmo ts. sue eee Se et a 
ANABLE AVE. from Jackson Ave. to a point 275’ 0” south of Jackson Ave. 
20TH ST. (ARLINGTON AVE.) from Woodside Ave. to Broadway, with a 
temporary connection to existing sewer in Woodside Ave..............-.------ 
LAUREL HILL AVE. from Towns Pl. to a point about 300’ 0” north of 
chavs ay lee ean wee ent chet Be KG et AN ee ee 
HERBERT ST. from Van Cott Ave. to a point about 105’ 0” east of High 


HERALD AVE. from Beaufort Ave. to a point about 315’ 0” south of 
Bea Olav Com setae semen ee tertnes ee ee cee i elie Ue 2 ck 


$1,098,216.03 


Total Cost 


$39,697.62 
6,315.13 
889.17 


6,571.65 
3,728.84 
3,270.58 
1,793.67 
2,868.68 


1,307.16 
1,477.55 
4,535.68 
3,993.36 


200,986.39 


86,971.39 
98,301.22 
403,588.76 
1,747.92 


3,423.70 
3,415.76 
1,305.93 


2,507.11 
2,796.38 


IMPROVEMENTS FOR WHICH PRELINIMARY AUTHORIZATION WAS GRANTED 


Estimated Cost 


LO WAGAIND Says trom. Ditmars.toyWolcoth Aves. ee eee Be 

76TH ST. (LOTT AVE.) from 93d Ave. (Pratt Pl.) to 88th Ave. (Syosset 
St.), 

77TH (RECTOR) ST. from Rockaway Blvd. to 90th Ave. (Clinton PI.), 
and in 

ROCKAWAY BLVD. from 78th St. (Snediker Ave.) to 76th St. (Lott Ave.) 
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$3,900.00 


20,500.00 


Estimated Cost 
MUELLER ST. (FISK AVE.) from Hull to Borden Avesw..t..o...222.2 occ. $4,300.00 
LIBERTY AVE. from Amber (77th) St. to Borough Line, 
JEROME (101ST) AVE. from Amber (77th) St. to Borough Line, 
BEAUFORT (97TH) AVE. from Hudson (80th) St. to Ruby (75th) St., 
CHICHESTER (95TH) AVE. from Hudson (80th) St. to Ruby (75th) St., 
RUBY (75TH) ST. from Jerome 101(st) to Atlantic Ave., S. S., and in 
EMERALD (76TH) ST. from Liberty to Atlantic Aves., S. S..00W.......---.---. 53,200.00 
LURTING ST. from Way Ave. to Nicolls St., 
NICOLLS ST. from Louona Ave. to 51st St., 
PROVOST ST. fron Corona Ave. to 51st St., 
ALSTYNE AVE. from Way Ave. to Radcliffe St., and in 


CHRISTIE SL tromi Corona topAlstyt1 6 ma cviccssmes ee eee eee ane 25,200.00 
Temporary sanitary sewer in PROSPECT ST. from Atlantic St. to Cum- 
Derald: Stix sie ae os ete 5 ee Miah i en ec me 2,100.00 


MAURE AVE. from Metropolitan Ave. to Kew Gardens Road, 

HILLSIDE AVE., N. S., from Maure Ave. to Cottage St., and in 

COTTAGE ST. from Hillside Ave. to Kew Gardens Road, with a tempor- 
ary connection to the sewer in Hillside Ave... ..2.--esceceeceececececeneeeneeone 11,200.00 

BROAD IST, tromeMaspeth tos @limboneA wyccnee men cee ee eee 1,600.00 

LIBERTY AVE. from Rockaway Blvd. to 99th St. (Ocean Ave.), 

103D (KIMBALL) AVE. from Rockaway Blvd. to 97th (Hatch Ave.) St., 

101ST (JEROME) AVE. from 90th St. (Woodland Ave.) to 97th St. (Hatch 
Ave.), - 

95TH (CHICHESTER) AVE. from 90th St. (Woodland Ave.) to Wood- 
haven Ave., 

89TH ST. (OCEAN VIEW AVE.) from 97th (Beaufort) to 95th (Chi- 
chester) Ave., 

90TH ST. (WOODLAND AVE.) from 97th (Beaufort) to 95th (Chichester) 
Aves., 

91ST (THRALL) AVE., from Rockaway Blvd. to 95th (Chichester) Ave., 

92D ST. (BIGELOW) AVE.) from Rockaway Blvd. to 95th (Chichester) 
Ave., 

93D ST. (CLINTON PL.) from 103d (Kimball) to Atlantic Aves., 

94TH ST. (WALKER AVE.) from Rockaway Blvd. to 97th (Beaufort) 
Ave., 

WOODHAVEN AVE. from Rockaway Blvd. to 95th (Chichester) Ave. 

95TH ST. (HOPKINSON and FLUSHING AVES.) from Woodhaven to 
Atlantic Aves., 

96TH ST. (Vanderveer Ave.) from Liberty to 103d (Belmont) Aves., 

97TH ST. (Hatch AVE.) from Liberty to 103d (Belmont) Aves., 

98TH ST. (THEDFORD AVE.) from Liberty to 103d (Belmont) Aves., 

99TH ST. (OCEAN AVE.) from Liberty Ave. to crown about 430’ 0’” North 


of “Liberty: Awer. ok recessed tte he ee ee cee 106,000.00 
BLEECKER ST. from Fresh Pond Road to Prospect Ave., and in 
VINCENT: ST, -from ‘Ralpi tows beckersSts a= a ee eee eee 4,600.00 
MARSTON AVE. from Beeckman (14th) St. to Boerum Ave., and in 
MURRAY. ST. from Amity St. towMarston Ave 242 ee 6,500.00 
MARLOWE AVE. from Alstyne to Corona Aves., 
CORONA AVE. from Way to Louona Aves:.2:... 5 ee ee y 9,500.00 
OPDIKE ST. from 5l1st St. to Alburtis Ave., 
CROWN» PL. from Opdike to)Provost, Stes ee ee rene 6,400.00 
PIERGCEAV Es front Pourthitowkitth Awvecussaen = eee eS 1,200.00 


CENTRAL AVE. from Proctor St. to Weisse Ave., 

MORTON AVE. from Central to Metropolitan Aves., 

HOSACK ST. from Morton to Weisse Aves., and in 

WEISSE AVE. from Central to Metropolitan Aves. ....--...-.-2------e--cessee-eeteeoenee 96,900.00 
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Estimated Cost 
ARCADIA AVE. from 150’ 0” northerly from 16th Ave. to a point about 


POUT we ORICREY: LVOTN LOCH AWG ee ee ec ra ag tnt earcie epee $2,200.00 
387TH (WARREN) ST. from Hunt St. to Roosevelt Ave. ....2.....22.2.--2----- 2 8,600.00 
COOP ReAV hy atroml [rvinertog Wry. ckolte nes mame tee ser eee ee 3,100.00 


FERGUSON ST. from 51st St. to Tiemann Ave., 

ROOSEVELT AVE. from 51st to De Peyster Sts., 

GUNTHER ST. from 5lst St. to a point 700’ 0” east of Tiemann Ave., 

HAVEMEYER ST. from 51st St. to 720’ 0” east of Tiemann Ave., 

KINGSLAND AVE. from 51st St. to 520’ 0” east of Tiemann Ave., 

NO. RAILROAD AVE. from 51st St. to Tiemann Ave., 

SO. RAILROAD AVE. from 51st St. to Tiemann Ave., 

LURTING ST. from 5lst St. to Tiemann Ave., 

NICOLLS ST. from 51st St. to Tiemann Ave., 

OPDYKE ST. from 51st St. to Tiemann Ave., 

PROVOOST ST. from 5lst St. to Tiemann Ave., 

RADCLIFF ST. from 51st St. to Tiemann Ave., and in 

REE VEAININIE AN a tromeMergusonetopeadclift Stour. esa eee 127,500.00 

VAN DAM ST., E. S., from Hunterspoint Ave. to Gale St., 

GALE ST. from Van Dam St. to Borden Ave., N. S. 

VOUNGES Datrom Galeistato HunterspointrA vers. 5-2 nt 12,500.00 

BORDEN AVE. from Dutchkills Creek to Orton St., 

ORTON ST. from Hunterspoint to Borden Aves., 

BORDEN AVE. from Orton St. to Starr Ave., 

STARR AVE. from Borden Ave. to Young St., 

YOUNG ST. from Starr to Borden Aves., and in 

BORD ENRAVIE os ofp (rome, oun to Pearsall Sts. 2 600.00 

76TH ST. (LOTT AVE.) from 88th Ave. (Syosset St.) to Jamaica Ave., 

77TH (RECTOR) ST. from 90th Ave. (Clinton Pl.) to Jamaica Ave., 

87TH ROAD 2D ST.) from 78th St. (Snediker Ave.) to 80th St. (Shaw 
Ave.), 

88TH AVE. (8D ST.) from 76th St. (Lott Ave.) to 80th St., 

88TH ROAD (4TH ST.) from 78th to 85th (Yarmouth) Sts., 

89TH AVE. (5TH ST.) from 78th St. to a point 100’ 0” east of 86th (Ferry 
Ste 

90TH AVE. 6TH ST.) from 77th (Rector to 84th (Digby) St., 

90TH ROAD (7TH ST.) from 78th St. (Snediker Ave.) to 84th St., 

91ST AVE. (8TH ST., FULTON ST.) from 78th to 89th Sts. (Ocean 
View Ave.), 

ROCKAWAY BLVD. from Atlantic Ave., N. S., to 79th St. (Dakota Ave.), 

79TH ST. (DAKOTA AVE.) from Rockaway Blvd. to 91st Ave. (8th St.), 

80TH ST. (SHAW AVE.) from Atlantic Ave., N. S. to 88th Ave. (3d St.), 

81ST ST. (NEVADA AVE.) from Atlantic Ave., N. S., to 91st Ave., 

82D ST. (MONTANA AVE.) from Atlantic Ave., N. S., to 91st Ave., 

84TH (DIGBY) ST. from Atlantic Ave., N. S., to 89th Ave. (5th St. exc. 
sewer on westerly side between 91st ave. and 90th Road), 

86TH (FERRY) ST. from Atlantic Ave., N. S., to 89th Ave. (5th St.), 

87TH ST. (BENEDICT AVE.) from Atlantic Ave., N. S., to 89th Ave., 

88TH ST. (BOYD AVE.) from Atlantic Ave., N. S., to 89th Ave., 

89TH ST. (OCEAN VIEW AVE.) from Atlantic Ave., N. S., to 91st Ave. 
(Fulton St.), 

90TH ST. (WOODLAND AVE.) from Atlantic Ave., N. S., to 91st Ave., 

91ST ST. (THRALL AVE.) from Atlantic Ave., N.S., to 91st Ave........... 145,000.00 

LAUREL HILL AVE. from Jackson to Foster Ave., with a temporary 
connection to sewer in Jackson Ave., 

BARNETT AVE. from Laurel Hill to Middleburg Aves., 

MIDDLEBURG AVE. from Barnett to Packard Sts., 
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Estimated Cost 


PACKARD ST. from Middleburg to Foster Ave., 

SKILLMAN AVE. from Laurel Hill.Ave. to Hancock PIl., 

LOCUST ST: from Skillman to'Voster Vivesin. 2 eee eee oe ee 

PLATWOOD AVE. from Rockaway Blvd. to Kern Pl., and in 

KERN: PL irom Platwood Ave, to Rockaway Blvd ssa ee 

ARMAND PIs trom Walter’ St)to:Charlottema| ss a se aero 

TLH. AV Bittrom: Washing toni torPierce Atv cies cetera 

39TH Si. from: junction tosblay esp vcieeeee ee eee ee ee ee 

Tunnel sewer in 13TH ST. from Fillmore to Polk Aves., 

POLK AVE. from 13th St. to Fisk Ave:, 

FISK AVE. from Polk Ave. to Queens Blvd., inc. high level sewer in 

PISK: AV Bi from*Polk-Avento Queens Blvd eae eee 

Temporary sewer in FULTON ST. (JAMAICA AVE.) from Harvard Ave. 
to. Carroll Sts j25.000 oe ee 5 ee Se eee ee 

WEIL PU. from Flushing Ave; to, No. WashingtonP yee eee 

MUELLER ST. from Hull Ave. to Falkner St. (Prospect Ave.).......... 

NOSTRAND PL. from Jamaica Ave. to crown about 370’ 0” north of 
Jamaica A ve. 225 20 ee See ee ee ee ee 

75TH ST. (EADS AVE.) from 93d Ave. (Pratt Pl.) to Jamaica Ave., 

87TH AVE. (MELVILLE PL.) from 75th St. to Elderts Lane, 

87TH ROAD (DEAN ST.) from 75th St. to Elderts Lane, 

88TH AVE. (SYOSSET ST.) from 76th St. to Elderts Lane, 

OOTH: AVE: from. 7othists to Hiderts’ Wate sees ss: see eee nee 

STRONG ST. from 51st St., to Tiemann Ave., 

TORY ST. from 51st St. to Tiemann Ave., 

UNITY ST. from Corona to Tiemann Aves., 

VARICK ST. from Corona to Tiemann Aves., - 

WOODHULL ST. from Corona to Tiemann Aves., 

ORONTES ST. from 51st St. to Corona Ave., 

CORONA AVE. from 51st to Woodhull Sts., and in 

TIEMANN AVE, from strong to. Woodall Stree. meennne oeeeen eee 

16TH AVE. from N. Y. Connecting Ry. to Flushing Ave. and a temporary 
sewer in FLUSHING AVE. from 16th Ave. to a point about 100’ 0” 
westerly 22.2: o tec oie ce Saar 

’ MARION ST. from a point about 250 ’ 0” north of Webster Ave. to Wash- 
ington! Avie cee cs ee ee ee ee 

MANOR AVES front Fulton Steto AtlantictA vcs ee 


$152,500.00 
10,000.00 
2,800.00 


3,100.00 
3,200.00 


1,593,900.00 
6,100.00 
4,000.00 
3,600.00 


3,000.00 


50,000.00 


67,800.00 


6,000.00 


1,200.00 
7,600.00 


$886,800.00 


IMPROVEMENTS FOR WHICH FINAL AUTHORIZATION WAS GRANTED 


SANFORD AVE. from Forbes (18th) to Gerold (19th) Sts., 

GEROLD (19TH) St. from Sanford Ave. to Lucerne Pl. -_.uo. 222 eee eee eee 
DEPOT LINE from Joslin (22d) to Norwood (26th) Sts., and in 
NORWOOD (26TH)' ST. from Depot Lane to Crocheron Ave.. ............-------- 
RUST ST. from James St. to Flushing Ave., 

FLUSHING AVE. from Rust to James Sts., exc. intersection of Broad St., 
HEBBARD AVE. from Flushing to Collins Ave., 

MT. OLIVET AVE. from Flushing to Collins Aves., and in 

BROAD ST. from Grand to James Sts. and from Hebbard to Mt. Olivet 


ORMOND (27TH) ST. from Crocheron Ave. to the crown about 350’ 0” 
north of Crocheron Ave. 


32 


Amount 
$5,100.00 


11,600.00 


38,800.00 


NORWOOD PL. (26TH ST.) from Crocheron Ave. to State St., 

MILLIARD (25TH) ST. from Crocheron Ave. to State St., 

LAWSON (24TH) ST. from Crocheron Ave. to State St., 

KENDALL (23D) ST. from State St. to 730’ 0’ north, 

JOSLIN (22ND) ST. from Jackson to Mitchell Aves., 

INKERMAN (21ST) ST. from State St. to Mitchell Ave., 

HOOGLAND (20TH) ST. from Jackson to Mitchell Aves., 

GRENNELL (19TH) St. from Jackson to Mitchell Aves., 

FORBES (18TH) ST. from State St. to Mitchell Ave., 

EAGLE (17TH) ST. from Jackson to Mitchell Aves., 

DUNSING (16TH) ST. from Mitchell Ave. to a point about 370’ 0”’ south 
of Mitchell Ave., 

CLARENCE (15TH) ST. from Mitchell Ave. to a point about 300’ 0” south 
of Mitchell Ave., 

JACKSON AVE. from Joslin (22nd) to Forbes (18th) Sts., 

STATE ST. from Norwood (26th) to Dunsing (16th) Sts., 

MITCHELL AVE. from Inkerman (21st) to Beeckman (14th) Sts., and in 

CROCHERON AVE. from Joslin (22nd) to Ormond (27th) Sts... cages 

LYON AVE. from Ditmars Ave. to Gillmore St., 

BUTLER ST. from Lyon to Banks Aves., 

CURTIS ST. from Lyon to Banks Aves., 

ERICSSON ST. from Lyon to Banks Aves., 

CHMOVLOR Hole trom, Lyon tozistonia Avy esi se. we a ee 

ALSTYNE AVE. from Junction Ave. to Card Place, 

LURTING ST. from Junction Ave. to 500’ 0” west, 

NO. RAILROAD AVE. from Junction Ave. to 600’ 0’ west, 

HUNT ST. from Luydig Place to Van Dine St., and in 

JUNCTION AVE. from Hunt St. to Roosevelt Ave. o....-.0.--ceeceolececeeececeeeeeee 

FLUSHING AVE. from Collins to Clermott Aves., 

CLERMONT AVE. from Flushing Ave. to Hemlock Place........00200.02220222-...-- 

CORONA AVE. from Alstyne to Junction Aves., 

GERRY AVE. from Junction Ave. to Toledo St., 

JUNCTION AVE. from Corona to Maurice Aves.; 
The low level sewer in 

MAURICE AVE. from Junction Ave. to Broadway; 
The high level sewer in 

MAURICE AVE. from Junction Ave. to Toledo St., and a sewer in 

BROADWAY from Maurice Ave. to St. James Pl., with a temporary con- 
nection to existing sewer in Broadway at St. James Pl... 

CORONA AVE. from Alstyne Ave. to Casper Pl., and from Cobb Pl. to 
Louona Ave., and in 

MiP ele else i tron Corona, tor junction Avesta =e ee ee BE 

EEN blo airomplMOitmars. tO) WiOlCOtt AV eS: 2s ee ee 

LAWSON PL. (24TH ST.) from Queens Ave. to crown about 199’ 0”’ north 
Ore PYSERYOreS abe ral Ayers Mine ete sie lhe Fie ORD aS Se ace a Oh as eee PN ee eee 

CUSTER (15TH) ST. from a point about 25’ 0’ north of Beech Ave. to 
Beech Ave., and in 

BE OLA bea ronmCustem LO IMLUTray: OUSe eee ees tee ee ee ee 

EO oEeUIN Gas ViEjtrom Raistrto Caspian Olsen eee 

HOME wAN Hh tron) Grandsto: Vanderventerus VieC.c eke ee 

FLOW ie AN ee trom lOitmarssto Wolcott Aves:s. eee wee ee oe es 

76TH ST. (LOTT AV.) from 93d Ave. (Pratt Pl.) to 88th Ave. (Syosset St.), 

77TH (RECTOR) ST. from Rockaway Blvd. to 90th Ave. (Clinton Pl.) 
and in 

ROCKAWAY BLVD. from 78th St. (Snediker Ave.) to 76th St. (Lott Ave.) 

WiGiEe te Reso ke Chloke AVE.) from) Hull to: Borden Avesi.. 3 2k. 
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Amount 


$216,100.00 


27,400.00 


33,400.00 


21,700.00 


367,300.00 


10,600.00 
7,800.00 


7,000.00 


1,700.00 
9,100.00 
3,600.00 
4,800.00 


40,900.00 
7,100.00 


Amount 
LURTING ST. from Way Ave. to Nicolls St., 
NICOLLS ST. from Louona Ave. to 51st St., 
PROVOOST ST. from Corona Ave. to 51st St., 
ALSTYNE AVE. from Way Ave. to Radcliffe St., 


CHRISTIE ST: irom Corona to Alstyne: Ayese 4) ee $40,800.00 
Temporary sanitary sewer in PROSPECT ST. from Atlatnic St. to Cumber- 
Nas St. acs BA cca Oe mene ee ee ee ee 4,200.00 


MAURE AVE. (GREEN ST.) from Metropolitan Ave. to Kew Gardens Rd., 
HILLSIDE AVE., N.S., from Maure Ave. to Cottage St., and in 
COTTAGE ST. from Hillside Ave. to Kew Gardens Road, with a tempor- 


ary connection to'sewer im Hillside Ave. ee eee 15,700.00 
BROAD SPatrom Maspethite!ClintonvA vies sss .02 5 see ene en ene 3,500.00 
BLEECKER ST. from Fresh Pond Road to Prospect Ave., and in 
VINGCEN So from Ralph torBleeckeri Sts. =e 7,800.00 
MARSTON AVE. from Beeckman (14th) St. to Boerum Ave., and in 
MURRAY <(S DetromAmity: St. tom arstonn vice assent ene a 12,800.00 
PIERCE AVE; from 4th to:.5th Aves 2) (ei eae ee eee 1,800.00 
ARCADIA AVE. from 150’ 0” northerly from 16th Ave. to a point about 

150*:0” ‘southerly: from sLOth eA viele eter een arene Se 2,900.00 


LAUREL HILL AVE. from Jackson to Foster Aves., with a temporary 
connection to the sewer in Jackson Ave., 

BARNETT AVE. from Laurel Hill to Middleburg Aves., 

MIDDLEBURG AVE. from Barnett Ave. to Packard St., 

PACKARD ST. from Middleburg to Foster Aves., 

SKILLMAN AVE. from Laurel Hill Ave. to Hancock PI1., 


LOCUST SL tromySkillman: to Woster Aves meee eee ee 341,400.00 
SE VEIN E AVE. trom Washington toleieree:c:ycs ar 4,100.00 
39TH SD from] unction tomblayes) Avestan een nc ee 4,200.00 
Temporary sewer in FULTON ST. from Harvard Ave. to Carroll St..__....-...- 6,100.00 


$1,259,300.00 


NTRACTS AWARDED ; i 
Co cTS Coniract Price 


PIB RGHSAV He from oth to Oth vies se ees lee ee eee ee ee ee $985.01 
LAUREL HILL AVE. from Towns Pl. to a point about 300’ 0” north of 

Towns. Plicect ee ee ee ee ee ee 2,745.76 
Temporary sanitary sewer in 87TH AVE. (PIERSON ST.) from Queens 

Blvd. to 143d St. (jafirey Aves). 22.2. ee 3,822.05 


Automatic electric pumping station at GENESSEE ST. and NO. CONDUIT 
AVE., to lay temporary pressure pipe in No. CONDUIT AVE. from 
Genesee St. to Sutter Ave. and in SUTTER AVE. from No. Conduit 
Ave. to Elderts Lane, and a temporary drain in SUTTER AVE. from 


Elderts Lane to Railroad Ave., Boroughs of Brooklyn and Queens... 173,979.00 
BIRCH ST. from Jamaica Ave. to a point about 230’0” south of Jamaica Ave... 1,089.30 
COX Ps fromal Crate co met i. ate ENG oer et 5,423.51 
HAYDOCK (20TH) ST. from Queens to Franconia Aves., and in 
FRANCONIA AVE. from Haydock to Idaho (21st) Sts.2.222. 7,064.56 
HERALD AVE. from Beaufort Ave. to a point about 315’ 0” south of 

Beatifort. Aven okt eo ee Tee Se eee 2,342.21 
SANFORD AVE. from Forbes (18th) St. to Gerold (19th) St., and in 
GEROLD (191TH) sTairom Santord Averto Wucerne Pee ee 5,380.69 


ALSTYNE AVE. from Junction Ave. to Card P1.; 

LURTING ST. from Junction Ave. to a point 600’ 0” westerly, 

NO. RAILROAD AVE. from Junction Ave. to a point 600’ 0” westerly, 

HUNT ST. from Luydig Pl. to Van Dine St., and in 

JUNCTION AVE fromibuntiStatorRoaseveltiA viene. = ee eeeeenee een 33,170.95 


34 


Contract Price 


CORONA AVE. from Alstyne to Junction Aves., 

GERRY AVE. from Junction Ave. to Toledo St., 

JUNCTION AVE. from Corona to Maurice Aves., the low level sewer in 

MAURICE AVE. from Junction Ave. to Broadway; 
The high level sewer in 

MAURICE AVE. from Junction Ave. to Toledo St., and from 480’ 0” east 
of Broadway to Chicago Ave., and a sewer in 

BROADWAY from Maurice Ave. to St. James Pl., with a temporary con- 
nection to existing sewer in Broadway at St. James Pl... 2.2... 

Receiving basins, etc., on SECOND AVE. at the southerly corner of Wool- 
sey Ave., on the southerly corner of Astoria Ave. and inlet basins on 
the southerly corner of Hoyt Ave., northerly corner of Hoyt Ave., and 
Onmnetes sterivaCOMmMe4n OF sushi >) semi ns eee ee eee 2 

Receiving basins, etc., on the easterly and southerly corners of Wilbur Ave. 
UCR VAIO AUS ty AVG se x eek coke eee ante weve © gle ee in Boole coe Sr 

DEPOT LANE from Joslin (22d) to Norwood (26th) Sts., 

NORWOOD (26TH) ST. from Depot Lane to Crocheron Ave.._............-....- 

ORMOND (27TH) ST. from Crocheron Ave. to crown about 350’ 0’” north 
of Crocheron Ave., 

NORWOOD PL. (26TH ST.) from Crocheron Ave. to State St., 

MILLIARD (25TH) ST. from Crocheron Ave. to State St., 

LAWSON (24TH) ST. from Crocheron Ave. to State St., 

KENDALL (23RD) ST. from State St. to 730’ 0” north, 

JOSLIN (22D) ST. from Jackson to Mitchell Aves., 

INKERMAN (21ST) ST. from State St. to Mitchell Ave., 

HOOGLAND (20TH) ST. from Jackson to Mitchell Aves., 

GRENNELL (19TH) ST. from Jackson to Mitchell Aves., 

FORBES (18TH) ST. from State St. to Mitchell Ave., 

EAGLES (17TH) ST. from Jackson to Mitchell Aves., 

DUNSING (16TH) ST. from Mitchell Ave. to a point about 370’ 0’ south 
of Mitchell Ave., 

CLARENCE (15TH) ST. from Mitchell Ave. to a point about 370’ 0” south 
of Mitchell Ave., 

JACKSON AVE. from Joslin (22d) to Forbes (18th) Sts., 

STATE ST. from Norwood (26th) to Dunsing (16th) Sts., 

MITCHELL AVE. from Inkerman (21st) to Beeckman (14th) Sts., 

Cri RON AV Ey trom Joslin to Ormond Sts. coos cere cettewes eee 

TOP eAVE. trom Grand to Vanderventem Aves... 5 ae, 

CUSTER (15TH) ST. from a point about 25’ 0” north of Beech Ave. to 
Beech Ave., and in 

Perera Bo ficou Custer tor Mutray Sts....2..4006 ese ee i 

LAWSON PL. (24TH ST.) from Queens Ave. to crown about 199’ 0’ north 
Git JO aC Opa Sere a! ee Oe Pe eR let EE iOS CONG RE Ee ee pe ee 

MAURE AVE. (GREEN ST.) from Metropllitan Ave. to Kew Gardens Road 

HILLSIDE AVE., N. S., from Maure Ave. to Cottage St., 

COTTAGE ST. from Hillside Ave. to Kew Gardens Road, with a tempor- 
ary connection to the sewer in Hillside Ave... 2222s eee 

RUST ST. from James St. to Flushing Ave., 

FLUSHING AVE. from Rust to James Sts., excluding intersection of 
Broad St., F 

HEBBARD AVE. from Flushing to Collins Aves., 

MT. OLIVET AVE. from Flushing to Collins Aves., 

BROAD ST. from Grand to James Sts., and from Hebbard to Mt. Olivet 
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$592,440.00 


1,740.00 
1,250.00 


13,510.00 


273,498.50 
3,130.01 


1,718.78 


7,130.69 


17,115.01 


37,640.31 
7,346.90 


Contract Price 
CORONA AVE. from Alstyne Ave. to Casper Pl., and from Cobb Place 
to Louona Ave., and in 


MERRIT (PL. from Corona te Janction Aves. Soa se eee eee $13,078.00 
Receiving basins at the N. E. and N. W. corners of MANOR AVE. and 

AVON DALE. S Ver es eee $1,000.00 
Receiving basin at the east and west sides of GREENWOOD AVE., about 

A400’. 0" north-of; TeromesA Vier ese ee ne ee eae ee ee ee 1,094.00 
Park inlet basin at the westerly end of WOODMERE PL. and L. I. R. R..... 160.00 
FLUSHING Ave. from Collins to Clermont Aves., 
CLERMONT AVE. from Flushing-Ave. to Hemlock Pl... eee 16,914.50 
Temporary sanitary sewer, etc., in PROSPECT ST. from Atlantic St. to 

Cumberland St222 82 26 Sate Se ee ee ee eee 3,764.50 


LAUREL HILL AVE. from Jackson to Foster Aves., with a temporary 
connectiop to the sewer in Jackson Ave., 

BARNETT AVE. from Laurel Hill to Middleburg Aves., 

MIDDLEBURG AVE. from Barnett to Packard Sts., 

PACKARD ST. from Middleburg to Foster Aves., 

SKILLMAN AVE. from Laurel Hill Ave. to Hancock PI1., 


LOCUST Sittrom-Skillmaneto Hoster A vicsre ses ate cee ee 440,242.20 
ARCADIA AVE. from 150’ 0” northerly from 16th Ave. to a point about 

150" 0% southerly from [6th Aver =. tee ee ee eee ae 2,336.00 
HOWLAND Ss. from) Ditmare to Wolcouten veces see ee 4,048.20 
BROAD JS T-trom Maspeth to Clinton’ Aves se eee eee 2,950.50 
MUELLER ST. (FISK AVE.) from Hull to Borden Aves.............--.-... 5,703.00 


LYON AVE. from Ditmars Ave. to Gillmore St., 
BUTLER ST. from Lyon to Banks Aves., 
CURTIS ST. from Lyon to Banks Aves., 
ERICCSON ST. from Lyon to Banks Aves., 
GILLMORE ST. from Lyon to, Astoria Ayes22 2c ee 23,370.00 
39TH ST. from’ Junction to: Hayes A ves.2.22.2 5 eee ee 3,766.28 
76TH ST. (LOTT AVE.) from 93d Ave. (Pratt Pl.) to 88th Ave. (Syosset St.), 
77TH (RECTOR) ST. from Rockaway Blvd. to 90th Ave. (Clinton Pl)., 
and in 
ROCKAWAY BLVD. from 78th St. (Snediker Ave.) to 76th St. (Lott Ave.) 33,694.55 
LURTING ST. from Way Ave. to Nicolls St., 
NICOLLS ST. from Louona Ave. to 51st St., 
PROVOST ST. from Corona Ave. to 51st St., 
ALSTYNE AVE. from Way Ave. to Radcliffe St., 


CHRISTIE.5 f. from ‘Corona to wAlstynewA ves. see eee 33,425.16 
Temporary sewer in FULTON ST. from Harvard Ave. to Carroll St... 5,008.00 
PIERGE- AVE. trom Fourthe to rt tiiA west see eee 1,369.00 
BEECKMAN (14TH) ST. from State St. to Mitchell Aye..2 6,459.00 


SOUTH ST. from the L. I. R. R. to Rockaway Turnpike, and in 
ROCKAWAY TURNPIKE from South St. to Lincoln (Lakewood) Ave.......  -....22---------- 
Receiving basin on the northerly corner of ELMHURST AVE. and HAMP- 

TON (TH) ST Agere Ree ee ee eee 640.30 


$1,791,546.83 


On December 31, 1920, there were in brick and concrete, and pipe 
sewers, receiving basins and sewage purification plants, as follows: 


73.3038 miles of Brick and Concrete Sewer; 
311.0094 “ “ Pipe Sewer; 
4,292 Receiving Basins; 
3 Sewage Purification Plants. 
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SUMMARY OF TESTS FOR 1920 


No. of 
Samples Quantity 
Bituminous Materials and Construction 
Road. Gil tom Gold A npitcationtsi.\ Sse ed oe 85 600,000 gals. 
iar On Ota Pplication oie ee eed Ue 13 125,000 “ 
PacamMinOusViacadatn: biden. sue ent ee ee 29 hey) 
ConA OUSM) OLN by Mul eT wees ewe tue Wee rere ee en ae 38 186 tons 
AGH alitcre em en ies meen tae ae eee a ee ee ally Oma 
PE SNES SS STAN 9 LG SRE co dete te a 4 97,678 blocks 
SUBTEST, TAMSYO) oe SS Ra acs 2 yee I age ee A Se wi ee ee Oe 108 81,600 sq.yds. 
PXSPALLICECSONCTCLe ments tk en ae em wots Dey kee Og oe ey 96 alee oe 
BitgimMinoiseWvl aca Cates: ae saa seta Beatie, Bele aan et ee 102 16:38) 9 = 
116 i @) | eee a wera eet ee SE ee Pe eee oP 1 5,000 gals. 
Non-Bituminous Materials 
Cenmentroewen Construction sass ee ee 109 ljegozomacce 
Sand, Me He A uct anaes ae Boas WMO les eee. ees ee SMe 109 15,250 cu. yds. 
emtence Liietiway Constriction 2. sa. sef ones ee cece cence 88 174,460 bags 
Sand, vs BS A eee es eee I oe 94 21,800 cu. yds. 
Cement, Maintenance of Highways and Sewers... 21 2,334 bags 
Sand, My # Seen ease NN cee tee, Bet 31 6,150 cu. yds. 
Broenmovonercdidsataveleuer se tien ee Ee es I A ae 38 20,000 : 
SS heSni Tl o se eee ene ame Se Se) eo ee Se be. Y/ 9,596 . 
Sena! (Cali so poke Se ETE a eae a a 13 5,000 i 
Wood Blocks: HardsWood Untreated. 7 100,000 blocks 
A Ke Pine pw @reosoleCaema ee ean ein ee ih (00) eae 
(Gi ramrcew LOC Kc meme bereits keen Se ees ee = 130;000 Fes 
GRIST iB WONG eee eae eee i 3 100,000“ 
Steel for Reinforcement. 20 c.. ele 2 Cle, ae i 42% tons 
UCAIMeEA SES Ofs CinG Crete see eet ls os if 7,700 tons 
Rey rita foe Es 1c Kerman eee eee ee Se ee Se oie ie Te ee 
Supplies 
FDS iar ve tc eee ee oe ee ieee ey I, AR i now cnadde 13 22 bbls. 
IL ERIE. a ee ee ee US RL See EF ee Pet emer a 14 eve) ° 
Sea. ye PON ace he ee eee ee a ed eee ee 4 150 gals. 
Lubricating Greases and Oils: : 
Miaehineror Bearine Ole ss = te cee eter ee ae 3 15 bbls. 
abeamabneiner@ yilinden Oil ee see neal eee ee 4 14.8 
VR GO Tato) lemmas enn to oe ee ei 5 Sh 6 se ce ee eS 6 ip 
(Crear Olle. ene eT eke te sy a le rth ee OE eS : 2h eB 
ID iaavebnatey Ont hie pee at eee Seine ain) a a ae Ore nee ee 2 4 *« 
Oils, Paints and Varnish: 
Ls et 10 een ee ee ees I AS a SEN ee ae Oe 4 290 gals. 
iD Wraecerere ING Hag ReMi ee Sek ate te CO eee ey 2 150s S 
se SE DOLE a etetietd Oe. Waren ch CE Lee de) Wart atte il NO) © 
Ea sc ima eS Sg Fa eS A A Sa See 1 OS 


* Subject to correction according to measured quantities of concrete to be stated in 


report of Bureau of Sewers. 
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SUMMARY OF TESTS FOR 1920—Continued 


Supp:ies— Continued 
Pigments in Oil: 


Red Léad ae 2.2.0) >, Se 2 eS 


Pigments in Japan: 


Chrome Greeiy 2 ee te ee a re 
Venetian. Réd. et) ei Be ae ee ee eee 


Ready Mixed Paints: 


« 


BlacksH cata esistirie a teres eee eee eee ee 
Vermillion = ot ae ee ee eee 
‘Japan: Dryers: 22 et ee ee ee ee a ce Loe OE 
Varnish. oe ee Ct es ea Se ens 


Miscellaneous: 


Boiler: Compoundtss 2 a2 ee ee 


No. of 
Samples Quantity 


il 1,000 lbs. 

3 em O0lee 

1 (ee 

1 100 “ 

1 S0me 
80 “ 

2: 50 gals 

1 80 lbs 

1 25 gals 

5 hy 

2 4 bbls 

1,023 
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BUREAU OF SEWERS 
MAINTENANCE DIVISION 


DUTIES AND FUNCTIONS 


This division is responsible for the care of sewers and drainage systems, 
and the operation of disposal plants after construction. This work com- 
prises the cleaning, repair and reconstruction of sewers, manholes, catch- 
basins, culverts and open drains, and the repair and renewal of equipment 
and buildings, as well as the operation of sewage disposal plants; the draw- 
ing of requisitions for materials, apparatus and open market contracts, 
investigation and report on sewer complaints and claims, and records of 


work and costs. 
OPERATIONS, 1920 


Bashir cel) till eeeeeree seer eri FN ee ROR OS te EE a gic ee ec aN ele, il 
Na aaa @leSpis till (eee ae a eM Pend Peemee cn eel eet Tal ee Me oie 6 
Pimeare Reeteoe wer G leamed arn: = aa ee an cc Ms Te eae Sete UE 63,880,843 
VBA FS CS WAVES bes See le coe Os ot re beet ee a 8,538 
RON TEM YAO CLG MEN C112 © VCC ee ena fats chee Bee ees yaa, Set prety erg Anas ien se. Re ni ede 10,847 
iB iasshais) ARS apne Sel oct a eee te eee ee ee eee eee 29 
SES Ue VCC econ oe a er I NI eR at ater Le a nS 57,298 
tierce te ew Chu tk CDAlL eC sey aren seer en earner te, Les ee 446 
NEW oT AY eUESE TRAE aig LS ee a ee eee eee eee 30 
s (Cee le ee SN ES een eo ee ie het es PO ee 23,056 

IS erimO raiice Cnt CC ake sere ere weit segue nets Lele ee NB, 692,773 
EOAG Gale CHO WiC CNNICES te ene Sed eaten lee ee ere WP oe need ese 6,773 
c ee IBYSVSiaaNSS _ co yas ES ae ae oN © op en ee en 22,168 

- . REA) If 10. ae en WB eo i i le 3,791 
Manhole Covers Replaced (24’ )_.....--------.----- wu iie MOET Nss WR) Dw deta, LAS Set Uys 
Gallons sewace Pumped andl reated, Newtown... 2 518,200,000 
cs “ “ “ CTE, PATTI a Cclectays Petiens ns Ate Nhe GGL eS 1,656,502,000 

fs 2 s Rae INCRE A ee eee Seen pee ee ee 467,089,000 


BUREAU OF STREET CLEANING 


Work ACCOMPLISHED 


760,220,790 sq. yds. pavement were cleaned by hand during 1920 
9,883,226 é s < st “ machine 
96,000 cu. yds. snow were removed 
178,047 lin. ft. “removed from crosswalks 
Davrtanige Oe « & “gutters 
822,774 ° “ x f “streets 
825,930 cu. yds. ashes, garbage, rubbish and street sweepings 
collected and disposed of. 


NEw CONSTRUCTION 


The incinerator plant in Jamaica will be ready for operation on or 
about April 15, 1921. This is a one hundred ton plant and this Bureau 
will be compelled to burn garbage and refuse for practically the entire 
Fourth Ward. 
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BUREAU OF PUBLIC BUILDINGS AND OFFICES 
INTERIOR BATH, EIGHTH STREET, LONG ISLAND CITY 


PATRONAGE DURING THE YEAR 


Month Males Females Total 

Vanttary 22 coe eee ee ee 2,227 650 2,877 
Febriiary 2.22 22ers 2,420 609 3,029 
March xe oe See) aes sh a eS 3,951 1,087 5,038 
Aprilins So, Buse ere ee ek ee 3,964 1,306 5,270 
Mi aye a See Re ce ee 5,188 1,839 7,027 
A rr: meena et Weleda ei A 7 23 c 8,995 3,260 125255 
Vly See, ete eee ee re se 9,474 3,296 12,770 
ACI g Sb 2 tae. hah 8 seers eis ee 7,094 2,556 9,650 
September: 295-1 eee 7,613 2,033 9,946 
OGtobet= 22 ee eee 5,282 1,698 6,980 
INOwenn Deters es eee ee re eee ees 3,437 52 4,589 
December-2. = ee ee ee 3,589 1,199 4,788 

A Woy ee nek sien one A eek len SAT 63,234 20,985 84,219 


BUREAU OF BUILDING CONSTRUCTION AND ALTERATION 


PLANS 


TOPOGRAPHICAL, BUREAU 
BUREAU OF BUILDINGS 


2,985 
536 


AND APPLICATIONS FOR NEw BUILDINGS FILED AND AcTED Upon Durine 1920 
Frame: Dwellings 5520.2) (oe Soe ee ee $15,907,963 
Brick OO tert LS Sa pel onos 0g eels, Bide AE ee ee 5,085,800 
Frame. Stores andl wellings se se ee ee 348,550 
Brick es gs Mo) Pac Ba eR SAT uk ae ey cee ee 802,900 
Frame Tenements. 2.2.90 en et Aa Se ee 8 ee ee eS eee 
Brick SN OY LEB OIG Mash bese ek Balt a Se es a 1,750,000 
Frame Stortesiand TenementsS: 2... 33" 2 ee 
Brick “ “ ae weg ae 1 ace 
PublicsB cildinigs (Ara 1s eran ein) eee ene ee - 496,815 
s s (Ditties ai mee oe 255,000 
Manufacturers Works lio py se seee sree aioe ereee en ana et 8,038,100 
Churches. 02. oS ol SN oD ae ee, Oe ee 254,000 
SCHOOLS, Uae bh 5 a es evar 1) ae Nem, ceed ed a a 600,000 
Hotels) Boardins LOusess, et tame cei a eee, es oe ee 
Hospitals: ch 6 oie ec ee wh et Rr ee 
HtOrage, Warehouses Ct Caste we see ae ee ee ee es Se 821,325 
Office. Buildings. 22 eek ee se ii a ne oe See ene 564,950 
Garages <I SSS ees RO ee ee et ee 2,966,748 
Stables. 2 ss 4. ee BS ce 0 ek Se eR eee Te nae bea ee re ee 30,650 
Other; Frame Structures se eter see eee ae eo a 169,747 
Totalic2e Dei Be vere ae aL Se hae ee ee ee $38,092,548 
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PLANS AND APPLICATIONS FILED AND ACTED UPON FOR ALTERATIONS 


PRAY BW Gehan Byrd a) Ube 8 Veg eeaetr Sose eee ee eR ana aD a Na $1,125,028 
§2 Brick SI ae ae i rl Ad a Et 56,460 
PSOMERTAMEe StOTeS anCel) WElliNos ema eee eee oe pe 306,960 
115 Brick . ba ge 7 Te cette le do 0 ee, TE ea 117,975 
PAI Webethanyerd We steraCoQaty 5 oe aces eee een eee en yy ea eeee eee 13,210 
5 Brick US iat ST NIOSE ca 9 SPE A 2 ROR OO Ae aI 3,500 
MEEnTAINe SCOLeS and wLenements sc0we les ees et ay a ey 22,325 
14 Brick & [aaa IRNS 3 Nk Cc RM ES SS ny 36,200 
A See bible wildingc (A NIISeM ents yest oe eee a 113,635 
1 Samiti Cini Om VEU Cl Dal) metersee ee ete eine ae ee ea ee Re Se 2,000 
Dimer UaTILaCLULedS WV OTKSNODS 26 00 dota os poet ose pt eget eed en ae 1,200,785 
dh, (Caines nV es ae ee Beat ee ari aia Sir ae eae BAe gt se ee cel gene eed Eee ee 31,015 
OME SCHOOLS ieee Bs eres. Rat BL aS ats NS nee EPE ee Ae a 8 455,400 
fom tioteis: Poardinor Houses, 666) kee i 33,380 
i) ERA STEN Ro A pa silted UT EG ENE oy 2s eit doen ite ek. SER ne ee ee 15,000 
Ame OLOLAL CS VV ar ClO USCS HELO rete eees teens eee eg et Pe 167,705 
Alan CH CCVE Utne Gere eee eee ee eevee ee eS 289,442 
TUID) “(GRAPES Se nena et octet Sa ae ae RR eal 392,827 
ARMS ULES Gee eee em gD Ce eS. Ee Psd es ee dd 132,930 
IAG EO Chere ram) et OuruChuneSias mess eh 6 oS ae eee ee! 45,447 
3,328 Ao) ek ae onsen a eet te eee ean SA ee eee SO Se eee Ne $4,567,924 
RECORD OF VIOLATIONS 
. Received 
Pending Since Total Removed Pending 
Defective construction.................--- 1,269 334 1,603 189 1,414 
INGO g Gabi rans Meee ee 969 409 Wie 417 961 
Wace: ee Re ey ee ee 251 135 386 94 292 
Al Oca eer oe ee 2,489 878 3,367 700 2,667 
RECORD OF INSPECTIONS 
OMS CTO 1 ene eee ae ese gmp ke Oe 80,025 
FES Uriah oe eee Seen Bien OO Bh ne BS 1) att oes ae 42,495 
IPARimercihabseees Slay. tk ON Se Seer ee oe ae Sten eee eee ee 9,672 
LEARN faint ough Poe aS) ea) 6d ee Paper arse eee ame eae eee 2 
A Woy eM nae ek alle. Oa ah Cloak oie oe Se ee ee 133,319 


TOPOGRAPHICAL BUREAU 


Due to recent court decisions regarding street closings and involving 
dedication of streets, the careful scrutiny and exacting limitations imposed 
by the Board of Estimate and Apportionment have made it necessary to 
spend more time in study of these matters than heretofore and, coupled 
with the fact that the new law relating to filing of property maps and the 
zoning regulations are now being invoked to an appreciable extent by tax- 
payers, we have found it difficult to maintain, with our present force, the 
average output of the years immediately preceding. ~Three final maps 
temporarily failed of approval, owing to the fact that the court has not 
rendered a decision regarding street closings affected by these maps. 


FINAL AND ALTERATION Maps 


During the year the Board of Estimate and Apportionment approved 
two Final Sections, seven Special Final Maps and thirty-three Alteration 
Maps.. Within the same period we completed and forwarded to the Board 
for its approval four Final Sections, seven Special Final Maps and forty-five 
Alteration Maps. Of the maps approved by the Board both Final Sections, 
one Special Final Map and twenty Alteration Maps were in its hands await- 
ing approval at the close of 1919, and the beginning of 1921 finds in the 
hands of the Board, awaiting its approval, six Final Sections, four Special 
Final Maps and thirty-eight Alteration Maps. We have in course of 
preparation fifty Final Sections, one Special Final Map being computed 
and seven being drafted, together with eighteen Alteration Maps, one being 
computed and seventeen being drafted. 


STREET OPENING PROCEEDINGS AND STREET OPENING Maps 


The Local Boards authorized acquisition of title to seventeen streets, 
and the Board of Estimate and Apportionment instituted proceedings to 
acquire title to thirty-one streets and one territorial area, of which fifteen 
were new proceedings and sixteen amended proceedings. 

Street Opening Maps in thirty-eight proceedings, totaling 96,664 feet, 
were approved by the Board of Estimate and Apportionment. We com- 
pleted and forwarded to the Board for its approval seventeen Rule Maps, 
totaling 79,809 feet, and thirteen Draft Damage Maps, totaling 41,109 feet. 

To the Corporation Counsel we forwarded fifteen Final Damage Maps, 
totaling 16,729 feet, and fourteen Benefit Maps, totaling 634 acres. 
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In course of preparation we have sixteen Rule Maps, totaling about 
42,130 feet, seventeen Draft Damage Maps, totaling about 80,830 feet, 
forty-three Final Damage Maps, totaling about 172,164 feet, and forty- 
three Benefit Maps, the.acreage of which has not yet been computed. 


JAmatcA Bay BOULEVARD 


This matter is in the hands of the Engineer in Charge of Engineering 
Construction. 


ConpDuUIT BOULEVARD 


A further effort was made during the year to secure passage by 1920 
Legislature of the bill authorizing the laying out and improvement of this 
highway, but failed, and another attempt will be made to secure passage 
of this act, during 1921. 


FLusHING RIVER 


The maps to be used in connection with this proceeding are now under 
way. The preparation of these maps has not been hastened, owing to the 
fact that the Government has not yet appropriated the necessary ae 
to improve the Channel. 


NEWTOWN CREEK 


Considerable effort was made to have adopted the map establishing 
the lines of Newtown Creek, but owing to numerous legal obstacles this was 
delayed. This map is still in the hands of the Board of Estimate and 
Apportionment and is expected to receive approval sometime during the 
early part of 1921. As soon as this adoption is completed a petition will 
be presented for the acquisition of title to the waterway. The Federal 
funds for this project are available, and both the Boroughs of Queens and 
Brooklyn are working to further its advancement. 


RockAwAy BEAcH EROSION 


At present we are concentrating our efforts upon the passage of an 
amendment to the enabling act, which has been found necessary before 
work can be started, and immediately after its adoption a proceeding for 
this improvement will undoubtedly be initiated. 


SUBSURFACE STANDARDIZATION 


The work of the Substructures Division is becoming of such vital im- 
portance to the public utilities corporations that a strenuous effort should 
be made to have adopted maps showing standard plans for substructures 
which have been before the Board of Estimate and Apportionment for 
several years past. 
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HAMMELS BOULEVARD 


The sewerage system as originally designed for the Rockaway Penin- 
sula made provision for a large trunk sewer to run through Rockaway Beach 
Boulevard, but it became apparent that construction of this sewer would 
necessitate closing in part or all of this street for about one year and would 
seriously interfere with business. Objection to the proposed layout mani- 
fested itself among merchants and property owners along the boulevard, 
and as a consequence a new location was designed through Amstel Avenue 
and Beach Channel Drive. In view of the fact that there was no connec- 
tion available between these two streets, it became necessary to design a 
new street, which was named Hammels Boulevard, to pass immediately to 
the south of Hammels Station and through the thickly populated section 
of this territory. The location of this street was designed and the proposed 
layout was completed by this office and adopted by the Board of Estimate 
and Apportionment on July 2, 1920, together with a proceeding for the 
acquisition of title to all streets above mentioned from Far Rockaway 
Boulevard to Beach 116th Street. The Rule Map to be used in connection 
with this proceeding was adopted by the Board of Estimate and Appor- 
tionment on December 38, 1920, and the proceeding itself has advanced to 
a stage where title can be vested as soon as the Sewer Burreau is ready to 
obtain final authorization. 


Otp RECORDS 


The appropriation of $1,300.00, obtained in 1919, sufficed to copy only 
about 25 per cent of these necessary records. The major portion copied 
in 1919 were indexed during 1920, and in the budget for 1921 there appears 
a further appropriation for the continuance of this work. 


REPAVEMENTS 


The search for evidence showing which streets are eligible for repaving 
is being continued, and in connection therewith a bill was submitted to the 
1920 Legislature providing for repaving of streets paved under the Burial 
Permit Act and giving credit. to streets which were paved and assessed by 
localities, according to the percentage paid. Owing to a misundertsanding 
of its provisions this bill failed but will be re-submitted in 1921. During the 
year an opinion was received from Corporation Counsel, which placed six 
streets in Whitestone among the list of those eligible, and another opinion 
of the same date also placed Metropolitan Avenue in this class. 


House NUMBERS 


A house numbering map for the portion of the Rockaway Peninsula 
west of Norton Creek was adopted by the Board of Aldermen during the 
year, and a house numbering campaign was held at Rockaway Beach and 
proved a success. The house numbering map for the Corona section was 
practically completed. A key map to be used in connection with these 
maps was published and large numbers were distributed. 
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SPECIAL ACTIVITIES 


The number of property maps submitted to this office, in accordance 
with Chapter 513 of the Laws of 1916, is continually increasing; the inves- 
tigation and examination of these maps, together with necessary reports 
written in connection with them, have imposed a heavy burden on our 
working force, especially in view of the fact that occasionally these pro- 
posed property subdivisions are not made in accordance with the City Plan. 
This frequently delays adoption and necessitates a change in street system. 

A matter of vital importance initiated during the year by this Bureau 
in conjunction with the Jamaica Board of Trade, was the opening and widen- 
ing of Merrick Boulevard, which is undoubtedly the most congested street 
in Queens. It is expected that a proceeding to acquire title to this high- 
way will be presented early in 1921. 

During the year an inspection of the Lutheran Cemetery Branch of 
the Brooklyn Rapid Transit was made by the Borough officials, accom- 
panied by members of the Public Service Commission and others. Two 
hearings relative to the manner in which tracks of the Brooklyn Rapid Transit 
shall cross intersecting streets were held by the Public Service Commission, 
at which testimony was given by the Engineer in charge of this Bureau. 
As a result of the activity displayed in connection with this matter the 
Public Service Commission issued an order directing the trolley company 
to alter track grades to agree with the final map, and provide crossings at 
intersecting streets. 


THE PUBLIC 


This Bureau always is ready and willing to co-operate with and apply 
wherever practicable, suggestions from taxpayers regarding a more eco- 
nomical and efficient method of street design. All maps and other infor- 
mation are at the disposal of persons seeking information relative to public 
improvements. Our constant endeavor has been to serve the public in a 
manner which woud leave no doubt as to the reliability or accuracy of 
information given. 


OFFICE ORGANIZATION 


The employees of the Topographical Bureau on December 31, 1920, 
numbered 92 technical men, 36 per diem men, a clerical force of 7 and 3 
messengers. 

The total cost of maintenance for the year was $242,540.91, divided 
as follows: $213,874.21 chargeable to budget; $28,666.70 chargeable to 
street and park opening fund. 

The work of this office falls naturally into three divisions: Borough 
Map; Street Openings; Substructures and Franchises. 

In addition to these three main divisions there are two small corps: 
one termed the Legal Status Corps, and the other the Topography and 
Miscellaneous Work Corps. Each of these corps is closely inter-related 
with all the other corps. 
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DIVISION OF THE BOROUGH MAP 


FINAL SECTIONS APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


No. 1389 Jamaica No. 230 Far Rockaway 


FINAL SECTIONS BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PENDING 


APPROVAL 
No. 1 Laurel Hill No. 67 Murray Hill 
“53 College Point “12 Daten 
“ 57 Whitestone (Refd. back Dec. 3, 1920) 


No. 140 Baisley Pond 


FINAL SECTIONS COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR APPROVAL 


No. 53 College Point No. 121 Dunton 
“ 57 Whitestone “ 140 Baisley Pond 


FINAL SECTIONS CERTIFIED BY BOARD OF ESTIMATE AND APPORTIONMENT AND 
FILED AT THIS OFFICE 


No. 60 Whitestone No. 139 Jamaica 

* 69 é “141 St. Albans 
“ 129 Jamaica “218 Hammels 
namie) i “ 230 Edgemere 
“ 138 “ 


FINAL SECTIONS COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR CERTIFICATION AND FILING 


No. 188 Jamaica No. 139 Jamaica No. 141 St. Albans 


FINAL SECTIONS IN COURSE OF PREPARATION 


BEING SURVEYED 


No. 42 Cedar Grove........ 70% completed ING. 93) Baysidesa = 10% completed 
4 (eB orestedills tee 70% “94 Blackstump........ 30% & 
“ 59 Whitestone ___._.... 15% . oat) \amaica =e 95% « 
“~ 64 Blackstump......... 90% * S130. Hollisa. eee ee 25% K 
“ 65 See gC AL 90% “ “ 143 2 a oe 95% “ 
“ 70 Whitestone.__........ 60% S *9 144 Tae eee 96% . 
“ 74 ie ee rr hs 70% “ “ 145 ia Mare es ee 70% “ 
*) (6 Auburndalez=s 80% e &) T48%Queens. see eee 42% us 
See (ag Kaissena bar kam 90% < “149 nS eG 2 Sabena 55% . 
S19 2 2 cee 90% . # 150°St. Albans. 60% * 
“ 80 Kew Gardens....... 90% . ‘ie tS ln © (1 een cae 40% “ 
#81) |arsiCa ee eens 100% : “152 Springfield. 20% . 
See oceblacksttm p= 100% a Ge et an se Sie 15% 
op Bag Gee ee os 90% ‘ “154 amaicaneeem er 2007 by 
“S84 Bayside eee 70% - $™159)-Ser Albans? cee 1595 4 
CaS Sg he hee eer 90% a Se 161 \Oueensseeeseaee 40% « 
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BEING COMPUTED 


No. 49 College Point...... 80% completed No. 142 St. Albans..........(Not Started) 
“51 Powell’s Cove.... 98% a SPAS BET OIG eee oe 60% completed 
ee Ay S Se eRe 144. Bellaireee 30% . 
“59 Whitestone... 100% . ome La Se UCC See cee 40% ’ 
« 70 « licale ged 5% « “ 161 Sk pa ee 20% « 
mip mer! ie a ares AP 39% My “219 Arverne.............. 90% . 
“78 Kissena Park......(Not Started) 22) Pee ees DU # 
“80 Blackstump........ 80% - “ 228 Edgemere........... 60% ° 
SEeSoM bayside... 90% M DAS) ie. See 85% “. 
SO US) Bee Ee 2 75% " “ 232 Far Rockaway....100% - 
20) Jamaica ese O0 YG 2 4% ORS 3 i = 95% : 
“ 130 ee ee ae 8 50% «“ “ 234 “ “ ....100% “ 
paetod Hols. 23.) 85% - 


BEING DRAFTED 


No. 41 Queensboro Hill. 10% completed No. 219 Hammels...._.__. ... 80% completed 
“58 Whitestone Ldg. 90% ‘ «232 Far-Rockaway.... 70% - 
eGo baycides... ae 100% 2 Re Me “ ce, YG is 
Bae oe tlarmimelses (Not Started) Cee234s= © a ... 40% * 


SPECIAL FrnaL Maps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


Establishing a PUBLIC PARK (Lafayette Park) bounded by Hillside Ave., Warwick 
Ave., and Warwick Crescent. Approved July 30. 

Establishing lines and grades of 82ND AVE., from Kew Gardens Road to 130th St., and 
130TH ST., from 82nd Ave. to Grand Central Parkway. Approved May 7. 

Establishing lines and grades of AMSTEL AVE. and MERMAID ST., from Beach 72nd 
St. to Far Rockaway Blvd. Approved April 9. 

Establishing lines and grades of 92ND ROAD and 83RD AVE., from Kew Gardens Road 
to 130th St. Approved Nov. 12. 

Establishing grades of ROCKAWAY BLVD., from City Line to a point 2,300’ westerly. 
Approved Sept. 24. 

Establishing lines and grades of HAMMELS BLVD., from Beach Channel Drive to 
Amstel Blvd. Approved July 2. 

Establishing grades of ROCKAWAY BLVD., from Conduit to Hook Creek. Approved 
August 6. 


SPECIAL FinaL Maps BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PENDING 
APPROVAL 


Establishing lines and grades of territory bounded by JAMAICA AVE., BOUNDARY 
LINE OF NEW YORK CITY, HEMPSTEAD AVE., etc. Dated May 14, 1914. 

Establishing lines and grades of McNEIL BLVD., from Dabney Ave. to Brunswick Ave. 
Dated Sept. 5, 1916. 

_ Establishing lines and grades of 209TH (HIGBIE) ST., at its intersection with 100th 
Ave. Dated July 16, 1920. 

Establishing grades of WESTCHESTER AVE., from Merrick Road to Farmers Ave., 
and FOCH BLVD., from Farmers Ave. to City Line. Dated Nov. 15, 1920. 


SPECIAL FinAL Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR APPROVAL 


Establishing a PUBLIC PARK (Lafayette Park), bounded by Hillside Ave., Warwick 
Ave., and Warwick Crescent. Forwarded Feb. 20. 

Establishing lines and grades of AMSTEL AVE. and MERMAID ST., from Beach 72nd 
St. to Far Rockaway Blvd. Forwarded March 4. 
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Establishing lines and grades of 82ND ROAD and 83RD AVE., from Kew Gardens Road 
to 130th St. Forwarded April 16. 

Establishing lines and grades of 209TH (HIGBIE) ST., at its intersection with 100th 
Ave. . Forwarded July 28. 

Establishing lines and grades of HAMMELS BLVD., from Beach Channel Drive to 
Amstel Blvd. Forwarded March 25. 

Establishing grades of ROCKAWAY BLVD., from Conduit to Hook Creek. Forwarded 
May 8. 

Establishing grades of WESTCHESTER AVE., from Merrick Road to Farmers Ave., 
and FOCH BLVD., from Farmers Ave. to City Line. Forwarded Nov. 16. 


SPECIAL FinAL Maps CERTIFIED BY BOARD OF ESTIMATE AND APPORTIONMENT 
AND FILED AT THIS OFFICE 


Establishing lines and grades of JAMAICA BAY BLVD. across Jamaica Bay. Filed 
February 18. 

Establishing bulkhead lines along Atlantic Ocean Front. Filed February 13. 

Establishing lines and grades of BEACH 62ND ST., from Thursby St. to Ocean Prom- 
enade. Filed February 13. 

Establishing lines and grades of CAFFREY AVE., from New Haven Ave. to Beach 9th 
St. Filed February 13. 

Establishing a PUBLIC PARK (Lafayette Park), bounded by Hillside Ave., Wariwck 
Ave. and Warwick Crescent. Filed December 31. 

Establishing lines and grades of 82ND AVE., from Kew Gardens Road to 130th St., and 
130TH ST., from 82nd Ave. to Grand Central Parkway. Filed November 4. 

Establishing lines and grades of AMSTEL AVE. and MERMAID ST., from Beach 72nd 
St. to Far Rockaway Blvd. Filed Nov. 4. : 

Establishing lines and grades of HAMMELS BLVD., from Beach Channel Drive to 
Amstel Blvd. Filed Nov. 4. 

Establishing grades of ROCKAWAY BLVD., from Conduit to Hook Creek. Filed 
December 31. 


SPECIAL FinAL Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR CERTIFICATION AND FILING 


Establishing a PUBLIC PARK (Lafayette Park), bounded by Hillside Ave., Warwick 
Ave., and Warwick Crescent. Forwarded September 23. 

Establishing lines and grades of 82ND AVE., from Kew Gardens Road to 130th St., and 
130TH ST., from 82nd Ave. to Grand Central Parkway. Forwarded July 15. 

Establishing lines and grades of AMSTEL AVE. and MERMAID ST., from Béach 72nd 
St. to Far Rockaway Blvd. Forwarded July 12. 

Establishing grades of ROCKAWAY BLVD., from City Line to a point 2,300’ westerly. 
Forwarded November 9. 

Establishing lines and grades of HAMMELS BLVD., from Beach Channel Drive to 
Amstel Blvd. Forwarded August 13. 

Establishing grades of ROCKAWAY BLVD., from Conduit to Hook Creek. Forwarded 
September 23. 


SPECIAL FINAL Maps ‘witH BOARD OF ESTIMATE AND APPORTIONMENT FOR CER- 
TIFICATION AND FILING 


Establishing grades of ROCKAWAY BLVD., from City Line to a point 2,300’ westerly. 
Forwarded November 9. 


SPECIAL FinAL Maps Not COMPLETED 


BEING COMPUTED 
Establishing lines and grades of 82ND Ave., from 134th to 135th Sts. 


52 


BEING DRAFTED 


Establishing lines and grades of territory bounding REFUSE DESTRUCTOR at BEACH 
63RD ST. and BARBADOES CREEK. 

Establishing lines and grades of 19TH ST., from Ave. C to Ave. D. 

Establishing lines and grades of section east of SPRINGFIELD BLVD., from City Line 
to Montefiore Cemetery. 

Establishing lines and grades of MERRICK BLVD., from South Road to Hook Creek 
Blvd. 

Establishing lines of HAMMELS BLVD., from Beach 84th to Beach 85th Sts. 

Establishing lines and grades of 71ST AVE., from Kissena Road to 168th St. 

Establishing lines and grades of 162ND ST. (CRYDER’S LANE), from Boulevard to 
northerly line of Final Section No. 60. 


GRADE CHARTS BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PENDING 
APPROVAL 


No. 11 Woodside 
GRADE CHARTS CERTIFIED BY BOARD OF ESTIMATE AND APPORTIONMENT AND 
FILED AT THIS OFFICE 


No. 62 Flushing 


GRADE CHARTS IN COURSE OF PREPARATION 


Nowe 25) Coronas 10% completed No. 111 Woodhaven........ 30% completed 
“ 110 Brooklyn Manor 25% os “ 118 Richmond Hill... 25% a 


ALTERATION Maps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


Altering lines and grades of LIBERTY PARK, bounded by DILL PLACE, COOPER 
AVE., MT. CARMEL CEMETERY, UNION FIELD CEMETERY, etc. Ap- 
proved March 26. 

Altering lines and grades of FAIRMOUNT STREET, from existing Fairmount St. to 
Cypress Ave. Approved February 27. 

Showing elimination of MIDDLEBURG AVE., from Jackson Ave. to 575 feet, easterly. 
Approved March 26. 

Altering lines and grades of BORDEN AVE., from Betts Ave. to Grand St. Approved 

* April 30. 

Showing a sewer easement in HOBSON AVE., from Creek St. to Newtown Creek. Ap- 
proved February 13. 

Altering grades of CYPRESS HILLS ROAD, from Fresh Pond Road to Central Ave. 
Approved January 30. 

Altering lines of BROADWAY, from Newtown Road to Queens Blvd. Approved Feb- 

_ ruary 27. 
Altering grades of GROVE and LINDEN STS., from Prospect St. to Fresh Pond Road. 
_ Adopted February 27. 

Altering lines and grades of 86TH AVE., from Forest Parkway to 85th St. Approved 
January 30. 

Altering lines and grades of LAURENSON PLACE, from Queens Blvd. to Monroe St. 
Approved July 9. 

Altering lines of SANDOL and PANSY STS., from Cooper to Myrtle Aves., and GLAS- 
SER ST., from Sandol to Slocum Sts. Approved.March 26. 

Showing a sewer easement in OWENS ST., from Maspeth Ave. to Grand St. Approved 
February 6. 

Altering grades of CROCHERON AVE., DEPOT LANE, BROADWAY, etc., in Flush- 
ing. Approved March 19. 
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Altering lines of MARY ST., at its junction with Eliot Ave. Approved March 19. 

Altering grades of 159TH ST. at Depot Lane. Approved March 19. 

Altering territory in the vicinity of old 2nd and old 3rd Sts., in the 4th Ward. Approved 
July 9. 

Altering grades of LYON AVE., from Astoria to Ditmars Aves. Approved July 9. 

Altering lines of HINMAN ST. and GRIFFITH AVE., from Wayne to Steuben Sts. 
Approved April 16. 

Showing a sewer easement in 13TH ST., from Fillmore Ave. to Trains Meadow Road. 
Approved February 13. 

Altering lines and grades of ELKHORN ST., from Fairfield to Cozine Aves. Approved 
February 6. 

Altering lines and grades of 90TH AVE., from Elderts Lane to 76th St., and COURT 
ST., from 88th Road to 90th Ave. Approved January 23. 

Altering lines of VOORHEES PLACE, from Roosevelt Ave. to Hunt St. Approved 
January 23. 

Altering lines of 43D ST., from Astoria to Beauregard Aves. Approved July 9. 

Showing a sewer easement in RODMAN ST., from 118th St. to Flushing River. Ap- 
proved June 25. 

Altering lines of 88TH ROAD, from 91st to Woodhaven Blvd. Approved July 30. 

Altering grades of QUEENS ST., from Jackson Ave. to L. I. R. R. Approved Nov. 9. 

Altering grades of HAVEMEYER ST., from 51st St. to Tiemann Ave., and TIEMANN 
AVE., from Gunther St. to Kingsland Ave. Approved July 9. 

Showing property to be acquired for Ferry Purposes at Astoria. Approved August 6. 

Altering grades of COURT ST., from Thomson Ave. to L. I. R. R. Apporved Novem- 
ber 19. 

Altering lines of ARCHER ST., from Branford St. to New York Ave. Approved Jan- 
uary 14, 1921. 

Altering grades of JACKSON AVE., from Holland Ave. to Willets Point Road, and 
HARPER AVE., from the Bulkhead Line to Jackson Ave. Approved July 30. 


ALTERATION Mars BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PENDING 
APPROVAL 


Altering grades of RENE PLACE, from Grandview to Metropolitan Aves. Dated Feb- 
ruary 11, 1913. 

Establishing lines and grades of OLD ELMHURST AVE., from Roosevelt to Junction 
Aves. Dated November 8, 1915. 

Four parcels of land at CLARK ST., to be acquired for sewer easement. Dated March 
10, 1914. 

Altering grades of FRONT ST., from Borden to Newtown Aves. Dated July 2, 1914. 

Altering grades of 101ST ST., from 99th to 101st Aves. Dated May 1, 1915. 

Altering lines of WOODILL PLACE, from Grand to Falkner Sts. 

Altering street system within territory bounded by BEACH 25TH St., FERNSIDE 
PLACE, CAMP PLACE and SEAGIRT AVE. Dated October 11, 1915. 

Altering lines of COLLINS AVE. across the L. I. R. R. Dated Sept. 30, 1915. 

Altering lines and grades of JUNCTION AVE., from Burnside to Corona Aves. Dated 
July 31, 1917. 

Altering lines and grades of AZALEA ST., from Metropolitan Ave. to Winifred St. 
Dated July 11, 1920. 

Altering lines and grades of GROUT AVE., from Schroeder Place to Hyatt Ave. Dated 
April 16, 1919. 

Altering lines and grades of BUSKIRK PLACE, from Seabury St. to Queens Blvd. 
Dated June 5, 1920. 

Showing elimination of OTIS AVE., from Orontes St. to Rodman Ave. Dated July 
30, 1920. 

Closing HOMANS AVE., from Van Horn to Wool Sts. Dated May 138, 1919. Referred 
back to Borough President, November 26, 1920. 
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Altering lines and grades of KINGSLAND AVE., from Broadway to Junction Ave. 
Dated June 25, 1920. 

Altering lines and grades of UNION TURNPIKE, from Queens Blvd. to Metropolitan 
Ave. Dated October 6, 1920. 

Showing a sewer easement in YELLOWSTONE AVE., from Queens Blvd. to 5lst St. 
Dated January 29, 1920. 

Altering grades of 80TH ST., from 85th Road to 85th Drive. Dated June 10, 1920. 

Closing ROSTRUM AVE., from Laurel Hill Ave. to westerly side of Gosman Ave. Dated 
April 1, 1920. 

Altering lines of NEWTOWN CREEK and MASPETH CREEK. Dated March 30, 
1920. 

Altering grades of PARK LANE SOUTH, at Montauk Division of the L.I. R. R. Dated 
March 15, 1920. 

Altering lines and grades of SKILLMAN AVE., from 8rd to 4th Sts. Dated April 30, 
1920. 

Altering lines of 155TH ST. and 156TH ST., from 113th to 114th Aves. Dated April 
13, 1920. Referred back to Borough President, December 17, 1920. 

Altering lines and grades of HOWARD BEACH ESTATES. Dated June 4, 1920. 

Establishing a PUBLIC PARK on north side of CYPRESS AVE., from Center to George 
Sts. Dated June 17, 1920. 

Showing a grade change at intersection of JAY AVE. and BURROUGH AVE. Dated 
June 14, 1920. 

Altering lines and grades of VARIAN PLACE, from Sprague to Ford Sts. Dated June 
25, 1920. 

Altering grades of 86TH ST., from 85th Road to 86th Ave. Dated August 3, 1920. 

Altering lines and grades of WILLCOX ST., from Hayes to Jackson Aves. Dated July 
28, 1920. 

Altering lines of ARCHER ST., from Branford St. to New York Ave. Dated July 29, 
1920. 

Establishing a pedestrian crossing over the L. I. R. R., near the Auburndale Station. 
Dated August 11, 1920. 

Altering grades of EDSON ST., from TIEMANN Ave. to 51st St. Dated Sept. 10, 1920. 

Altering grades of 97TH ST., from 89th to 91st Aves. Dated October 25, 1920. 

Altering lines of DARVALL ST., from Alburtis Ave. to 46th St. Dated December 8, 1920. 

Altering lines of HOWARD ST., from Review Ave. to Nassau River. Dated Novem- 
ber 18, 1920. 

Showing property to be acquired for a Screening and Sedimentation Plant at the westerly 
end of NEWPORT AVE. Dated November 30, 1920. 

Altering lines of CRANE ST. south of Jackson Ave. Dated Dec. 7, 1920. 

Altering grades of GALE ST., from Van Dam to Young Sts. Dated December 6, 1920. 


ALTERATION Mars COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR APPROVAL 


Altering lines of WOODILL PLACE, from Falkner to Grand Sts. Forwarded Feb- 
ruary 17. 

Altering lines and grades of AZALEA ST., from Metropolitan Ave. to Winifred St. For- 
warded July 28. 

Altering lines and grades of GROUT AVE., from Schroeder Place to Hyatt Ave. For- 
warded September 27. 

Altering lines and grades of BUSKIRK PLACE, from Seabury St. to Queens Blvd. For- 
warded June 29. 

Altering lines of OTIS AVE., from Orontes to Rodman Sts. Forwarded August 17. 

Altering lines and grades of KINGSLAND AVE., from Broadway to Junction Ave. 
Forwarded July 16. 

Altering lines and grades of UNION TURNPIKE, from Queens Blvd. to Metropolitan 
Ave. Forwarded Novy. 24. 
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Altering street system in vicinity of OLD SECOND and THIRD STS., 4th Ward. For- 
warded February 20. 

Altering grades of LYON AVE., from Astoria to Ditmars Aves. Forwarded January 29. 

Showing a Sewer Easement in YELLOWSTONE AVE., from Queens Blvd. to 51st St. 
Forwarded February 20. 

Altering lines of 43RD ST., from Astoria to Beauregard Aves. Forwarded February 18. 

Altering grades of 80TH ST., from 85th Road to 85th Drive. Forwarded July 12. 

Showing a Sewer Easement in RODMAN ST., from 118th St. to Flushing River. For- 
warded March 10. 

Closing ROSTRUM AVE., from Laurel Hill Ave. to the westerly side of Gosman Ave. 
Forwarded April 16. 

Altering lines ofp NEWTOWN CREEK and MASPETH CREEK. Forwarded April 30. 

Altering lines of 88TH ROAD, from 91st St. to Woodhaven Blvd. Forwarded May 3. 

Altering grade of PARK LANE SOUTH at the Montauk Division of the L. I. R. R. 
Forwarded March 23. 

Altering grades of QUEENS ST., from Jackson Ave. to L. I. R. R. Forwarded July 23. 

Altering lines and grades of SKILLMAN AVE., from 38rd to 4th Sts. Forwarded May 13. 

Altering lines of 155TH and 156TH STS., from 113th to 114th Ave. Forwarded April 19. 

Altering grades of HAVEMEYER ST., from 51st St. to Tiemann Ave., and TIEMANN 
AVE., from Gunther St. to Kingsland Ave. Forwarded April 30. 

Altering lines of the Howard Beach Estates. Forwarded September 23. 

Establishing a PUBLIC PARK on the north side of CYPRESS AVE., from Center to 
George Sts. Forwarded July 30. 

Showing a grade change at intersection of JAY AVE. and BURROUGH AVE.  For- 
warded July 24. 

Showing property to be acquired for Ferry Purposes at MILLS ST. and East River, 
Astoria. Forwarded May 14. 

Altering grades of COURT ST., from Thomson Ave. to the L. I. R. R. Forwarded 
July 23. 

Altering lines and grades of VARIAN PLACE, from Sprague to Ford Sts. Forwarded 
July 16. 

Altering grades of 86TH ST., from 85th Road to 86th Ave. Forwarded August 12. 

Altering grades of WILCOX ST., from Hayes to Jackson Aves. Forwarded August 12. 

Altering lines of ARCHER ST., from Branford St. to New York Ave. Forwarded 
August 6. 
Altering grades of JACKSON AVE., from Holland Ave. to Willets Point Road, and 
HARPER AVE., from the Bulkhead Line to Jackson Ave. Forwarded July 7. 
Establishing a Pedestrian Crossing over the L. I. R. R. near the Auburndale Station. 
Forwarded September 9. 

Altering grades of EDSON ST., from Tiemann Ave. to 51st St. Forwarded Septem- 
ber 28. 

Altering grades of 97TH AVE., from 89th to 91st Aves. Forwarded October 25, 

Altering lines of DARVALL ST., from Alburtis Ave. to 46th St. Forwarded December 13. 

Altering lines of HOWARD ST., from Review Ave. to Nassau River. Forwarded No- 
vember -24. 

Establishing a Screening and Sedimentation Plant at the westerly end of NEWPORT 
AVE. Forwarded December 7. 

Altering lines of CRANE ST. south of Jackson Ave. Forwarded December 13. 

Altering grades of GALE ST., from Van Dam to Young Sts. Forwarded December 13. 


ALTERATION MAps CERTIFIED BY BOARD OF ESTIMATE AND APPORTIONMENT 
AND FILED AT THIS OFFICE 


Altering lines and grades of GODFREY AVE., from Clinton to Maspeth Aves. Filed 
April 19. 

Altering street system within the territory bounded by DUANE ST., PATTERSON 
AVE., GRAND AVE., JACKSON AVE., etc. Filed January 19. 
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Altering lines and grades of KINGSLAND AVE., from Junction to Peartree Aves. 
Filed February 13. 

_Altering lines of RIDGEWOOD and FULTON AVES., from Cedar St. to Maure Ave. 
Filed January 19. 

Altering lines and Grades of MILLWOOD AVE., DILL PLACE and WALTER ST. 
Filed February 13. 

Altering lines and grades of LIBERTY PARK, bounded by Dill Place, Cooper Ave., Mt. 
Carmel Cemetery, etc. Filed September 7. 

Altering lines and grades of ATLANTIC AVE., from 80th to 115th St. Filed Febru- 
ary 24. 

Altering lines and grades of Final Section 116: territory bounded by SUTTER AVE., 
WOODHAVEN AVE., PITKIN AVE., etc. Filed February 13. 

Altering grades of 86TH AVE., from 108th to 113th St. Filed February 24. 

Altering lines of BEATRICE PLACE, from Maiden Lane to Cunningham Lane, Filed 
February 13. 

Altering grades of TRIMBLE AVE., from Queens Blvd. to Woodside Ave. Filed Feb- 
ruary 13. 

Altering grades of ROOSEVELT AVE., from 5lst St. to Riverside Ave. Filed Feb- 
ruary 13. 

Altering lines of AGNES PLACE, from Myrtle Ave. to Varian St. Filed January 19. 

Showing elimination of MIDDLEBURG AVE., from Jackson ave to 575’ easterly. Filed 
September 7. 

Altering street systems of FINAL SECTIONS 134 and 135. Filed April 19. 

Altering grades of SECOND ST., from Stryker Ave. to the L.I.R.R. Filed February 24 

Altering grades of MASPETH AVE., from Rust St. to Clermont Ave. Filed April 19. 

Alering lines and grades of TRAUTWINE ST., from Fisk Ave. to Ramsey St. — Filed 
April 19. 

Establishing a PUBLIC PARK at intersection of Myrtle and Cypress Aves. Filed 
February 24. 

Altering lines and grades of BORDEN AVE., from Betts Ave. to Grand St. Filed No- 
vember 4. 

Altering grades of CORONA: territory bounded by Corona Ave., Rodman St., Sothern 
Ave., etc. Filed April 19. 

Altering lines of SENECA AVE., from Summerfield St. to the L. I. R. R. Filed Feb- 
ruary 13. 

Altering lines of DICKSON ST., from Skillman to Middleburg Ave. Filed April 19. 

Altering lines of 188TH ST., from Hillside to Jamaica Ave. Filed March 31. 

Establishing a PUBLIC PARK, bounded by Borden Ave., Laurel Hill Blvd., and Laurel 
Place. Filed February 13. 

Altering grades of 46TH ST., from Sackett St. to Roosevelt Ave. Filed April 19. 

Establishing a Pedestrian Crossing at CARD PLACE across the L. I. R. R. Filed 
February 13. 

Altering grades of CYPRESS HILLS ROAD, from Fresh Pond Road to Central Ave. 
Filed May 28. 

Altering grades of SHERMAN PLACE, from Harris Ave. to 14th St. Filed April 19. 

Establishing a Pedestrian Crossing at ROACH PLACE, across the L. I. R. R. Filed 
February 13. 

Altering lines of BRIDGE PLAZA NORTH and BRDIGE PLAZA SOUTH, from Cres- 
cent St. to Jackson Ave. Filed April 19. 

Altering lines of BROADWAY, from Newtown Road to Queens Blvd. Filed May 28. 

Altering grades of GROVE and LINDEN STS., from Prospect St. to Fresh Pond Road. 
Filed May 28. 

Altering lines and grades of 86TH AVE., from Forest Parkway to 85th St. Filed May 28. 

Altering lines and grades of LAURENSON PLACE, from Queens Blvd. to Monroe St. 
Filed Nov. 4. 

Altering lines of SANDOL ST. and PANSY ST., from Cooper to Myrtle Aves., and 
GLASSER ST., from Sandol to Slocum Sts. Filed September 7. 
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Altering lines and grades of WOODHAVEN AVE., from Forest Park to Liberty Ave. 
Filed February 13. 

Showing a grade change at intersection of JACKSON AVE. and 25TH ST. Filed April 19. 

Altering grades of CROCHERON AVE., DEPOT LANE, BROADWAY, etc., in Flush- 
ing. Filed September 7. 

Altering lines of MARY ST., at its junction with Eliot Ave. Filed June 7. 

Altering grades of 159TH ST. at Depot Lane. Filed Sept. 7. 

Showing a change of street system in vicinity of old Second and old Third Sts., Fourth 
Ward. Filed November 4. 

Altering Grades of LYON AVE., from Astoria to Ditmars Aves. Filed November 4. 

Altering lines of HINMAN ST. and GRIFFITH AVE., from Wayne to Steuben St. 
Fued July 8. 

Showing a sewer easement in 183TH ST., from Fillmore Ave. to Trains Meadow Road. 
Filed April 19. 

Altering lines and grades of 90TH AVE., from Elderts Lane to 76th St., and COURT 
ST., from 88th Road to 90th Ave. Filed March 31. 

Altering lines of VOORHEES PLACE, from Roosevelt Ave. to Hunt St. Filed May 28. 

Altering lines of 43RD ST., from Astoria to Beauregard Aves. Filed November 4. 

Altering lines of 88TH ROAD, from 91st St. to Woodhaven Blvd. Filed December 31. 

Altering grades of HAVEMEYER ST., from 51st St. to Tiemann Ave., and TIEMANN 
AVE., from Gunther St. to Kingsland Ave. Filed November 4. 

Altering grades of JACKSON AVE., from Holland Ave. to Willets Point Road, and 
HARPER AVE., from the Bulkhead Line to Jackson Ave. Filed December 31. 


ALTERATION Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR CERTIFICATION AND FILING 


Establishing lines and grades of GODFREY AVE., from Clinton to Maspeth Aves. For- 
warded February 20. 

Altering lines and grades of LIBERTY PARK, bounded by DILL PLACE, COOPER 
AVE., MT. CARMEL CEMETERY, etc. Forwarded May 25. 

Showing elimination of Middleburg Ave., from Jackson Ave. to 575’ easterly. Forwarded 
May 25. 

Altering street systems of Final Sections 134 and 135. Forwarded May 3. 

Altering grades of MASPETH AVE., from Rust St. to Clermont Ave. Forwarded 
March 9. 

Altering lines and grades of TRAUTWINE ST., from Fisk Ave. to Ramsey St. For- 
warded February 20. 

Altering lines and grades of BORDEN AVE., from Betts Ave. to Grand St. Forwarded 
July 23. 

Altering grades of CORONA: territory bounded by CORONA AVE., RODMAN ST., 
SOTHERN AVE., etc. Forwarded March 6. 

Altering lines of DICKSON ST., from Skillman to Middleburg Aves. Forwarded Feb- 
ruary 20. 

Altering lines of 188TH ST., from Hillside to Jamaica Aves. Forwarded March 9. 

Altering grades of 46TH ST., from Sackett St. to Roosevelt Ave. Forwarded February 20. 

Altering grades of CYPRESS HILLS ROAD, from Fresh Pond Road to Central Ave. 
Forwarded April 21. 

Altering grades of SHERMAN PLACE, from Harris Ave. to 14th St. Forwarded March 3. 

Altering lines of BRIDGE PLAZA NORTH and BRIDGE PLAZA SOUTH, from Cres- 
cent St. to Jackson Ave. Forwarded March 9. 

Altering lines of BROADWAY, from Newtown Road to Queens Blvd. Forwarded 
April 21. 

Altering grades of GROVE and LINDEN STS., from Prospect St. to Fresh Pond Road. 
Forwarded April 21. 

Altering lines and grades of 86TH AVE., from Forest Parkway to 85th St. Forwarded 
April 21. 


58 


Altering lines and grades of LAURENSON PLACE, from Queens Blvd. to Monroe St. 
Forwarded September 8. 

Altering lines of SANDOL and PANSY STS., from Cooper to Myrtle Aves., and 
GLASSER ST., from Sandol to Slocum Sts. Forwarded May 27. 

Altering grades at the intersection of JACKSON AVE. and 25TH ST. Forwarded 
February 20. 

Altering grades of CROCHERON AVE., DEPOT LANE, BROADWAY, etc., at Flush- 
ing. Forwarded May 27. 

Altering lines of MARY ST., at its junction with Eliot Ave. Forwarded May 27. 

Altering grades of 159TH ST. at Depot Lane. Forwarded May 25. 

Altering street system within the territory bounded by 82ND ST., ROCKAWAY BLVD., 
84TH ST. and 97TH AVE. Forwarded September 7. 

Altering grades of LYON AVE., from Astoria to Ditmars Aves. Forwarded September 8. 

Altering lines of HINMAN ST. and GRIFFITH AVE., from Wayne to Steuben Sts. 
Forwarded June 12. 

Showing a sewer easement in 13TH ST., from Fillmore Ave. to Trains Meadow Road. 
Forwarded March 11. 

Altering lines and grades of 90TH AVE., from Elderts Lane to 76th St., and COURT 
ST., from 88th Road to Monmouth Ave. Forwarded March 9. 

Altering lines of VOORHEES PLACE, from Roosevelt Ave. to Hunt St. Forwarded 
April 21. 

Altering lines of 43RD ST., from Astoria to Beauregard Aves. Forwarded August 12. 

Altering lines of 88TH ROAD, from 91st St. to Woodhaven Blvd. Forwarded Sep- 
tember 23. 

Altering grades of HAVEMEYER ST., from 5lst St. to Tiemann Ave., and TIEMANN 
AVE., from Gunther St. to Kingsland Ave. Forwarded September 4. 

Showing property to be acquired for Ferry Purposes at foot of MILLS ST., Astoria. 

Altering grades of JACKSON AVE., from Holland Ave. to Willets Point Road, and 
HARPER AVE., from Bulkhead Line to Jackson Ave. Forwarded September 23. 


ALTERATION Maps Not CoMPLETED 


BEING COMPUTED 
Old Flushing Ave.: Grand St. to 360’ north. 


BEING DRAFTED 


JAGGER AVE.: Underhill to Sanford Aves. 

OLD BOWERY BAY ROAD: Second Ave. to Hazen St. 
2A Say. 

BERRIAN AVE.: Riverside to Harper Aves. 
CYPRESS HILLS ROAD. 

QUEENS AVE.: 

LARCH ST.: Parsons Ave. to Fresh Meadow Road. 
FINAL SECTION NO. 1384: 182nd Place to.183rd St. 
LEININGER PLACE: Lawrence St. to Debevoise Ave. 
ELIOT AVE.: Fresh Pond Road to Mt. Olivet Ave. 
COOPER AVE.: Fresh Pond Road to Suburban St. 

Sy 4M lasbee 

SSMel Seb 

389TH ST.: Burnside to Patterson Aves. 

UNION HALL ST.: South St..to Brinkerhoff Ave. 
HINMAN ST.: Main to Steuben St. 

FRESH POND ROAD: Baltic St. to Metropolitan Ave. 
92ND ROAD: 168th St. to 500’ easterly. 

LAKEVIEW BLVD. EAST: Foch Blvd. to 119th Road. 
120TH AVE.: Sutphin Blvd. to 158rd St. 
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~ DIVISION OF STREET OPENINGS 


STREET OPENING PROCEEDINGS INSTITUTED BY THE BOARD OF ESTIMATE AND 


APPORTIONMENT 
Instituted 
19TH: ST: Sinclam Ave.,.to, 120) south 22 ee Jane 29 
BEACH 25TH ST.: Cornaga Ave: to Far Rockaway Blyd..3. 2.02 ee Jan. 9 
94TH AVE.: 150th St. to Beaver Road; 
BLAKELY S13 Beaver: Road! tos luckertontot ca eae ee Jan. 16 
LOUONA AVE.: Corona to Roosevelt Aves.; 
HUNT ST.: Van Dine St. to 330’ easterly; 
A2nd St. tomlotionavAve, - = ees Jan. 30 
SOTH AV E25 75th St, to-Plderts anes ae ee ee ee Feb. 20 
*GRIFFITH AVE.: Metropolitan to Central Aves.; 
*STEUBEN? Sis Proctorist sto: MortomAy cx ee ee May 28 
HARPER AV Exe jackson Aver to Bullcines circ aie ee May 21 
BEACH 62ND Ss Tv7 Rockaway Blvd? towMiaursby Stress ee eee Jan. 30 
*ARMAND PLACE: Walter St. to Charlotte Place; 
*CHARLOTTE PLACE: Dill Place to Alden Ave., 
*DILL PLACE: Myrtle to Cooper Aves:: 
*FOREST AVE.: Walter to Summerfield Sts.; 
*MILLWOOD AVE.: Walter to Slocum Sts.; 
*SYLVAN ST.: Millwood to St. Felix Aves.; 
*WALTER-o1;; Millwood to.Cooper Aves.c 22. ee eee June 4 
38TH AVE.: Cross Island Blvd. to Bell Ave.; 
WAINSCOTT AV Eos Beechhurst) tonBelluAwes eases ee een ee June 4 
*BROADWAY = Newtown Road to Queens) Bivdi = ee eee June 11 
BORDEN *AVE-: Waurel Hill Biyd. to'Gramdi Sts... ee July 2 
AMSTEL AVE.: Far Rockaway Blvd. to Beach 71st St.; 
HAMMELS BLVD.: Amstel Ave. to Beach Channel Drive; 
BEACH CHANNEL’ DRIVE: Bammels\ Blvd. tor Be UGE te. ee ee eee July 2 
*43R1) ST.: Ditmars to Burnside Avec. oc 7 ee 2 ee Oct. 29 
*AGNES PLACE: Myrtle Ave. to L. I. R. R.; 
*BERTHA PLACE: Myrtle to Copeland Aves. ; 
*CONSTANTIA PLACE: Myrtle to Copeland Aves.; 
*VARIAN ST.: Ford St. to Agnes Place; 
*WEISSE AVE.: Varian St.'to Dv lL. RoR. 2 ee ee Nov. 12 


STREET OPENING PROCEEDINGS INSTITUTED BY THE LOCAL BOARDS AND PENDING 
APPROVAL OF THE BOARD OF ESTIMATE AND APPORTIONMENT 


Passed Local Board 


AMAGANSE TT Siva, loth Ste toro 0 wes ter yess ase eee enero Sept. 29, 1913 
ARCTIC: Si. 2 CollinsvAve: toskiresh) Ponds oad mae ee ee ee Nov. 9, 1916 
BERLIN AVE: Borden Avesto: Newtown: Creckn ee ee ee April 2, 1914 
BLAKE OAV E.G Eludsomesiba ton blastic hie \syc ys eesee reese: eee ae May 27, 1915 
BLAKEVAVRs: HudsoniSt- touNorth Comctant -Asyceee eee Jan. 14, 1915 
BRICHSROAD: | unctiom Aven tO. Otc bee vee ee ae eae ae ee June 18, 1919 
BUCHMAN: ST.: Cornelia Stoto Catalpa Avera ree eee Nov. 21, 1913 
BURNSIDE AV Es) Broadway toalis spe eee ee Oct. 19, 1916 
CARTER PLACE: Grand Sts toi Caldwellen vices eee eee Nov. 15, 1912 
CARD PLACE Coronato Kanes me vy csseeece eee ee Dec. 1, 1910 
CASE, PLACE AW an Dine St. ton Voorhees) bila ce: eee eee Nov. 14, 1918 
CHURCH STs. Old) South to Rocka warya xc acl eee eee eae Mar. 7, 1918 


* Amended Proceeding. 
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Passed Local Board 


CLEVELAND. AVE,: Greenpoint. to Skillman Aves. .....201.-..--csc---ge--nceeeeeeeseeo June 6, 1918 
CEINTONGAVE) Montgomery to Hobdon Aves. = 2 ee Mar. 2, 1916 
CORSPRAGE Ss Van Nessiot. to; Voornees! Place.) 22658 2 ee eS a) Dec. 1, 1910 
SOLMNVIE UNE TA Vln Chiton tosBerlin Aves suri 2s nk June 25, 1914 
COOPER AVE.: Cypress Ave. to Cypress Hills Road. son. cce cing cece Dec. 12, 1913 
COOPER AVE.s Proctonst: to Constantia Placeh cnc. 2i 0k hoi sacenscen ln ecalin. Nov. 4, 1920 
WOR TN HeA VE aGrandioun cocald well Aves e.5 ses as ae he ee ed, Nov. 15, 1912 
CRENG sot eetinening Ave. to Penny Bridge; cn 5 sui cis 8 coc ee need Sept. 29, 1915 
CUM BE RIUANIO TS Ls Across the Ls 1, RR isis) eo eh ee April 5, 1912 
DARVALIeo b.; Alburtis Ave, to 46th St... =... eee ON Sa os nee een Dec. 9, 1919 
IER Yen Sy ae CrescentiotatonVane IstyAvien rn = ee oe ark eer ee Mar. 6, 1914 
Py elo la lewis to Caldwell Aves. 22-2 80s ule nea April 13, 1916 
HDS ACraeawb.- Otto.ob. to Central Ave. 28 eS ee Mar. 24, 1911 
GK TER bo Ramsey to Mazeau St. 2). ats ee eee May 20, 1920 
OPER, Sle oclbeacee ein culOnmen vier tor Str ot seee en een ee ee ae Te June 25, 1914 
Up nONS od... BedtordsowNapler A Vex tn tre Pn) Bec Dec. 10, 1915 
MeO savin: Wadden tOnlLOCUStOLSs se ewes tt ee Mar. 16, 1914 
CRAIN DeAV ha Manto stevens Sos oles tS ee eh We May 10, 1912 
GRAND CENTRAL PARKWAY: Queens Blvd. to Nassau County Line...April 2, 1914 
GROUERL AVE Amochrocdermbh la celto.btyatt AVel <2. 0.2 oe Sept. 20, 1916 
May 15, 1919 
EPPA bas laurel Lill Bivde to Old Berlin Avet oe... a: July 19, 1913 
EUAN OVE REAYV B21 boRS R. to séwage. Disposal Plant... =. .2 4-42. Dec. 1, 1910 
PeaReOlm AV: . Oueens Blvdito BordentAvess. Se ee ke May 27, 1915 
fey Bo AN He De Puyster Si, to Jackson Avec oss 0. ee Seen Olly POS RNS 
EURO EO aimee Stuote tor Oo Leriion tel Verse mee ee) es April 30, 1914 
Pier Vien; Lnomsor. to Woodside A veite. oe conchae csc meg eh June 10, 1909 
HOM loa ass lameaicavaves to Crossisiand Bivdes.. = elses Oct. 26, 1916 
POE LAW NAV E..* Hillside to: Highland Avex 2 ssc cece ese ences Jatire25 1917 
INTERBOROUGH PARKWAY: Eastern Parkway to Forest Park... 
Bn WiwNee AGH a Ginncbure Placeto South Stu 2 ee June 10, 1914 
JONES AVE.: Clifton to Debevoise Aves. .............. be eee pe ee, & ers June 25, 1914 
HON MV. sl ammeletil Blvd. to.Debevoise Ave:.225 Dec. 12, 1915 
JMENCTIONAAV E.: Burnsidé Ave. to Hofiman Blyd,22 = ee Feb. 25, 1909 
KINGSLAND AVE.: Elbertson to Havemeyer Sts.............----2------eeeeet- April 20, 1909 
BAUR HibbeAviEe Skillman to Borden Aves 22. June 25, 1909 
PAWSON @ST.: Mitchell Ave. to 730’ north of State St..2c.0 02023 o eee June 24, 1920 
LEBANON ST.: Mulford Ave. to Willets Point Road (Awaiting adoption 
Git Invnavenl IWEWay len ns tet = ea US ee Un ee en es ee nm Jan. 23, 1914 
DIBA TY AVES Van Wyck Ave. to Carlisle St... ken ee Oct. 26, 1916 
OG > la lab acer: tor OK miarmevecme wee ek ee 8 Dec. 9, 1915 
ee eaatrraticrte VaneAlet Aves 05 oy!) ee alee tea) a ek May 10, 1912 
BGAN no ese rLovt, COs MIumMars A Vescmen eb pwd eee 0 ee Oct. 1, 1914 
Pe raritio L.: Haiwrbanks Ave. to.Old Grove, Sti4.u. ool tet. Sept. 23, 1915 
MILES ST: Orchard St. to Bulkhead Line of Fast River... Feb. 26, 1912 
Nie rea Les uvast River to Fultom Aven. 62 ek hacer omen April 12, 1911 
iets Pare Onctiara obs tomtom Aven. fied i tte cet Sachin Jan. 20, 1911 
MITCHELL AVE-< 24th St to 100’ west of 25th St... cscs cee teste June 24, 1920 
MONTGOMERY AVE-:: Borden to Clinton Aves........... Bee es ihe, eee Dec. 12, 1913 
Bera oea yh crass the b. PRE Rt) ST ee ee es June 16, 1911 
NOKCESCONDULEVAV Res sot otto BlakeAvél 2 oes) ee Sept. 20, 1917 
NOR CONDULD AVE: 75th St to Sutter Aven... ¢2805= 8 June 17, 1920 
INGA TAWASAVE.: Garth St. to New York Ave) cos jock i el ek ks ...May 138, 1912 
OCEAN PARKWAY: 
PROPOSED PARK: Beach 126th to Beach 141st Sts.................----- Dec. 9, 1915 
ONDERDONK AVE.: Metropolitan to Catalpa Aves. -2..22.,.2022-20.00-eee ee April 29, 1909 
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Passed Local Board 


PACKARD 'ST.: Skillnian to BordentA vesiii) 7. eee Sept. 24, 1908 
PARK LANE: Bell Ave. to Little Neck Bay; 
Both: sides of Crocheron Avene. 2 220 nee pene ee May 3, 1911 
PEARTREE ‘AVE.< Jackson Ave, to: Pell Steere et eee Sept. 4, 1919 
PELL, ST; Jackson to.Polk Aves. 2 ete eee eee June 30, 1910 
PERCY Sie sanford Averto Bayreuthiots ses ee ee Dec. 27, 1912 
PHRANER AVE: South Sty to Yukon Ver. = eee Sept. 28, 1916 
PLATT WOOD) AVE: Sutter Aver to Rockaway7bivd.= == ssa eee Feb. 27, 1917 
POLK. :AVE.: Woodside Ave. to:8th St. 225.) cia ee cet ee Sept. 20, 1905 
POLK AVE: Junction Ave.-to Pell Stal ack cece -< tote June 30, 1910 
PUBLIC PARK: Myrtle Ave. Addition to Forest Park... 2) 2 eee Mar. 21, 1907 
RAILROAD AVE.s Maurice Ave 4o'Grand St222 63.) ee Sept. 20, 1905 
RAMSEY Joie Oucens  Bivdisto Grams tees ce ees eee nee ee Nov. 15, 1912 
RAMSEY ST.: Falkner to Fulton Sts..22.2...,2sea: May 20, 1920 
REVIEWCAV Ee Howard St, to\GreenpointeAves =a Dec. 8, 1920 
ROACH PLACE: Kingsland Ave. to southerly side of L. I. R. R.. 22. June 5, 1919 
RODMAN ST:: Queens: Blydi-to BP lishine River seen ene Renee Nov. 20, 1919 
SAMUELSON Sik: eCorintheAves toyDivisionsSt...2 eee Nov. 15, 1912 
SPRUCE ST.: Atlantic Ave. North to Atlantic Ave. South (Awaiting adop- 
tion. of Special Hama JM ap) vec eee eee ee Feb. 26, 1915 
SOUTH. RAILROAD AVE:: Broadway to Roach Place = 3) ae Jan. 23, 1914 
STEVENS Sides Eulton A vestoml args teem nee sere eee enn May 10, 1912 
SUTTER AVE. Hatch to Plattwood Avie. =e ee Feb. 27, 1917 
SUWANEE AVE.: Rockaway Blvd. to Sutphin Road_..__...- Feb. 27, 1917 
TENNESSEE ST.: Rockaway Blvd. to North Conduit Ave............... May 28, 1914 
TOWERS PLACE Freedom to Oxtord Aves ee eee June 30, 1914 
TOWNSEND AVE-2 Clifton to Debevoise. Aves Feb. 25, 1914 
UPLAND PARK ADDITION: Petition to acquire 2.316 acres..........2...... April 26, 1913 
VAN HORN -si.s"Grand:St.touWoodhaven ‘Aves === =a eee Jan. 23, 1914 
VARIAN, PLAGE Sprague to Forbes S Uss = ee ee Feb. 26, 1920 
VOORHESS PLACE. Hunt St. to Roosevelt) vicnueia eee aeennee nena Aug. 16, 1917 
WATERS AVE Laurel Hill Blyd) to Debevoise Ave Dec. 12, 1913 
WEISSE“AVE.2 Myrtle-Aves to, Varian: Stree ee Mar O19 
WEISSE AVE. Edsall. to Satterlee iA yee tees eee ne ee a eee May 2, 1913 
WESTSIDE Siz: Corona Aves to: Rodman Stas. ee eee June 30, 1910 
WOODHAVEN AVE.: Albert St. to Waterfront Development (Awaiting 
LM PrOovement Of | AmMalca, Pay.) sae seen er eee nee een ae Dec. 13, 1912 
WOODHAVEN AVE.: Queens Blvd. to Jamaica Ave... Mar. 31, 1910 
(THeAV ES Woolsey: tocRiker :A vies a ee eee April 15, 1916 
STH SL) Wiestiot | West vie ice ae oe ee Sept. 20, 1905 
14 TES Pe Arnot tom Miartich ell cA -yces yest ea dee May 28, 1913 
17TH ST: Mitchell Ave. to: Ziegler: Sta ee Oct. 25, 1906 
2157 STs. LaurelsHalleBivds to Roosevelt A viens nee Jan. 13, 1916 
28TH ST 3 Jackson: to: Astoria: Ave; sole eee July 16, 1914 
ANOTH “STs Roosevelt Anes tot Laces reacties eae ene ed Sept. 25, 1919 
41STUS T25Berrian Avesto Lake: St yo eee Mar. 24, 1911 
AZN DES Lee NorthseRatlroadsAv.e, cosh ushtac sp ay. nes Jan. 20, 1911 
43RD) SiDe% Polls tol ROoSeVvelt Aves cases ee ee eae April 12, 1917 
48RD‘ STi Polk Ave: to Sackett St. 5 ee eee April 12, 1917 
43R DF ST. ce JacksonstowA Storie cA sv Ce ae oe eee Dec. 1, 1909 
AATH STS Polk Aves tO Sache tt St este eee tee ae eee ee April 12, 1917 
44TH ST Polls to Roosevelt A vies se cinta a ieee ee wea one ar ar April 12, 1917 
AATHsS Ts “Astoria, Avex to Saclcet ts tamer eee eee enn tere eee ene April 28, 1910 
A5 TE. ST BPPolke COnNROOSE Vel E AV Gs oe ese te oe ee April 12, 1917 
45TH ST Polk Aves Gor SAckeettss pases eee eee ae aoe een ene eee April 12, 1917 
SlSTeol Rockaway Blvd touQ bt lie ye amen tee eee ee ee need May 15, 1919 


Passed Local Board 


Rem nd t ROcKawaye Riva. to O7th Ane esd cal ae a alae April 17, 1919 
ea ri eaepermway Road to Liberty Ave. coe ee eee Mar. 25, 1920 
SGM Een ROO CHLOROS Lino US see Oe eee EB NE 8 ht De. Jan. 27, 1916 
BEACH 87TH ST.: Beach Channel Drive to Jamaica Bay___.......--..-- May 15, 1919 
Oa prea ca harmersiAy en torlO stint at ease tee ee May 25, 1916 
COME GOAN Fo Parmers COrELOlNGpA Vestas aes ee ee Se bets 3S Oct. 26, 1916 
[23RD ES ies aVvietropolitanpA ver to Ashland St... 2h. 2 Bee. May 28, 1915 
tO PHeS Tes\etropoltanvAve: to Wisner Places 2. 4s. 2. 4-24 eet. a: May 28, 1915 
LOZ Dao meme my Gers lane ton bivA Ves eens eth wed ed ee. Nov. 18, 1920 
194TH ST.: Jamaica to 109th Aves. (Awaiting adoption of Map)... Feb. 26, 1915 
erieti@o Lae jalnaicas tosh OlliseA vemes meres Seek eee ee Feb. 26, 1915 
PN) ees aires Co. COneLOlliSuA Viegue" tec 2-08 fee 2 ee SS ot Feb. 26, 1915 


STREET OPENING Maps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


Approved Feet 


TRAUTWINE ST.: Fisk to Ramsey St. (Rule and Damage)......___.. anets Feb. 13 455 
ON aia Green potmtieviento Oueens: Bly dvr ete. cocks en. 2 ie 260 

SLalinmametOnb Orden eA esas. genet a wie Bian ce) a, EE OE ee 750 
DICKSON ST.: Skillman to Barnett Aves. (Rule and Damage)... Feb. 13 1,480 


*SENECA AVE.: Borough Line to Willoughby Ave.; 
Summerfield St. to St. Felix Ave. (Rule and Damage)..Feb. 13 550 
SCREENING AND SEDIMENTATION PLANT AREA (Rule and 


[Dea veyeg eye ig Ps Re on at ee ee ee ee Feb. 13 630 
LURTING ST.: 5lst St. to Sanford Ave. (Rule and Damage)._._._._........... Mar. 5 6,200 
HEMLOCK PLACE: Collins Ave. to Fresh Pond Road (Rule and Dam- 

21) he eet Se ry Se A SS eg 2 es ns oe tee Marie ome L020 


EVA PLACE: Flushing Ave. to Hemlock Place (Rule and Damage).......... Maire) 343 
FAIRBANKS AVE.: Broadway to Baxter Ave. (Rule and Damage)... April16 1,400 


BAXTER AVE.: Fairbanks Ave. to 25th St. (Rule and Damage).............. April 16 200 
25TH ST., Baxter to Roosevelt Aves. (Rule and Damage).........0000... April 16 550 
MIDDLEBURG AVE.: Barnett to Woodside Aves. (Rule and Dam- 

REY ese Bie NIN el al el ef te eA June 4 2,225 
19TH AVE.: Broadway to Astoria Ave. (Rule and Damage)... June 4 4,750 
20TH AVE.: Jackson to Grand Aves. (Rule and Damage)... June 4 2,700 
ioe ode: 2th ot. to PolksAve, (Rule and Damage)ic. 8 ee June 4 1,050 
POMKeCA VE, 13th ot. to Fisk Ave. (Ruleand Damage)_...2 2 2. June 4 80 
GRIFFITH AVE.: Metropolitan to Central Aves (Rule and Damage).....June 18 4,090 
STEUBEN ST.: Proctor St. to Morton Ave. (Rule and Damage)....-......... June 18 3,140 
90TH AVE.: 75th St. to Elderts Lane (Rule and Damage)...._............_.._._... June 25 630 
Flushing RIVER: Harper Ave. to Livingston St. (Rule)... June 25 16,400 
13TH ST.: Fillmore Ave. to Trains Meadow Road (Rule and Damage), 

SSERWSE TESS ane Sate eras ie ane Pn ce eae eee a ee ge ae June 26 370 
HARPER AVE.: Jackson Ave. to Bulkhead Line (Rule)... June 25 870 
FITTING ST.: Barnett to Nelson Aves. (Rule and Damage)...........--.-. July 30 5,500 
FOREST AVE.: Walter to Summerfield St. (Rule and Damage)........-.-.... Ochi 500 
WALTER ST.: Cooper to Willwood Aves. (Rule and Damage).................- Octas tia 220 
MILLWOOD AVE.: Walter to Pansy St. (Rule and Damage)...._._....:....... Oct. 11 1,400 
SYLVAN ST.: Millwood to St. Felix Aves. (Rule and Damage)................ Oct wit 420 
CHARLOTTE PLACE: Dill Place to Alden Ave. (Rule and Damage)....Oct. 11 2,000 
DILL PLACE: Myrtle to Cooper Aves (Rule and Damage)........................ Oct. Ti, . 1,390 


ARMAND PLACE: Walter St. to Charlotte Place (Rule and Damage).._Oct. 11 440 
ROOSEVELT AVE.: Main St. to angle point 399’ east of Willets Point 
Ivey Wate PS oe oe SS ee ee ee ae ee |e ee ee Oct T5200 


AMITY ST.: Main St. to angle point 399’ east of Willets Point Road 
(Rule) Ree a eee, Se ee nd ee eee) Se Se Tee Octrall 

AMSTEL AVE.: Far Rockaway Blvd. to B. 71st St.; 

HAMMELS BLVD.: Amstel Ave. to Beach Channel Drive; 

BEACH CHANNEL DRIVE: Hammels Blvd. to B. 116th St. (Rule).....Dec. 3 


FREEHOLD ST.: Ulster Ave. to Baisley Blvd. (Rule and Damage).......... Octaais 
85TH DRIVE: 80th to 88rd Sts. (Rule and Damage)._...--.-.0--------- Oct. 10 
HARPER AVE.: Jackson Ave. to Flushing Bay (Damage)...............2..-.... Oct. 10 


STREET OPENING SURVEYS COMPLETED 


NORTH CONDUIT AVE.: Baisley Blvd. to 132nd St. 
132ND ST.: North Conduit Ave. to Jamaica Disposal Plant. 
85TH DRIVE: 80th to 83rd Sts. 

19TH ST.: Sinclair Ave. to 120’ South. 

ROCTON ST.: 150th St. to Beaver Road. 

BLAKELY ST.: Beaver Road to Tuckerton St. 

BEACH 25TH ST.: Cornaga Ave. to Rockaway Blvd. 
BEACH 62ND ST.: Rockaway Beach Blvd. to Thursby St. 
HUNT ST.: Van Done St. to Louona Ave. 

LOUONA AVE.: Corona to Roosevelt Aves. . 

PUBLIC PARK: Louona Ave., Way Ave., Hunt Place. 


STREET OPENING SURVEYS UNCOMPLETED 


AMSTEL AVE.: Far Rockaway Blvd. to Beach 71st St. 
HAMMELS BLVD.: Amstel Ave. to Beach Channel Drive. 
BEACH CHANNEL DRIVE: Hammels Blvd. to Beach 116th St. 


Approved Feet 


21,100 
4,500 
336 
807 


96,664 


RuLE Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND APPOR- 


MENT FOR APPROVAL 


Forwarded 
HEMLOCK PLACE Collins Aver to Fresh Pond Roads. es Janwe22 
HVASPUACE. PlushinesAver (oaLliemlocks blaCe meas. a esa seasn == eenea Jan. 22 
HATRBAINKS AVE<) Broad wayitor Baxter es vie .sse ee eee Feb. 16 
25TH -S Tet Baxter tos ROOSEVelt HAV eS eee ee eee ee eee Feb. 16 
BAXTER AVE: HatrbankstAvento: 25 Ulin tase: eee eee eee ee Feb. 15 
ISTH ST 12th Ste tot Polk tA vy exec ee ee ee eee Mar. 31 
POLK MAWES? LSthy Sts toy Wish (As y cre eee ee aera eee na Mar. 31 
13TH ST.: Fillmore Ave. to Trains Meadow Road (Sewer Easement)........ May 24 
19 LS Pe Broadway towAstorta A tye ie eee mete ee es Mar. 31 
20TH STs Jackson to Gratic Wi yess cece see eee ee ee Mar. 31 
MIDDLEBURG RA VES Barnett TOMVOOCSIC etic yeS-=s ssl ara ine meeenenEeenee April 30 
90TH AVES Hiderts lane toc (tila, Stree e ee a ee area n ee meme en yam esse raver May 24 
FLUSHING: RIVER®, Harperto 69th tA ess eee rere ee eee eee May 18 
GRIPPITHS AVES Metropolitam tos€ eartr epee sree eee ene ene June 9 
oLEUBEN ods Procton StacomVlor tones verse ee sere eee one ee eee June 9 
AMITY ST.: Main St? to 475" east of Willets Point) Roadie 
ROOSEVELT AVE.: Main St. to 475’ east of Willets Point Road... June 23 
FITTING Sivy Barnett to NelsoneAvics.se 5a ee ee ee June 28 
HARPER RVAV Eee Jaeksonistor Fite sata gies ayer ee June 24 
FOREST AVES) Walter to Stnamertiel dls tise seers eee ee June 30 


Feet 
1,020 
343 
1,400 
200 
550 
1,050 
80 
370 
4,750 
2,700 
2,225 
630 
16,400 
4,090 
3,140 


1,200 
5,500 
870 
500 


Approved Feet 


SYLVAN Sie Millwood Ave. to St. Felix St.220..0 3... le June 30 420 
WALTER ss 5.9 (ooper to Millwood Aves ..0 62nd June 30 1,180 
Dit Were av by. Walterito: Pansy Stez.21. 88 ata June 30 1,400 
CHa is PLACE: Dill Placeto Alden Aves 2.2.4.23.20o wi June 30 2,000 
Popirereue rt -Myrtie to looper A Ves aid eee hs sae June 30 1,390 
REMAND PLACE: Walter St..to Charlotte Place...2-.5..2) nl. June 30 440 
CEM SRR DTS RS 8 eke ea ine a aay Ree Oe ER oo Aug. 14 336 


AMSTEL AVE.: Far Rockaway Blvd. to B. 71st St.; 

HAMMELS BLVD.: Amstel Ave. to Beach Channel Drive; 

BEACH CHANNEL DRIVE: Hammels Blvd. to B. 116th St... Oct. 26) 21,100 
Br Ol Das il we Uilstertobaisiey Aves: ss... ote 8 cee ts ene ard be, Oct. 26 4,500 


79,809 


DRAFT DAMAGE MAps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE 
AND APPORTIONMENT FOR APPROVAL ; 
Forwarded Feet 


HEMLOCK PLACE: Collins Ave. to Fresh Pond Road... Jane> 22 .1,020 
EVA PLAGE: Flushing Ave torHemlock Place... i-.:.0.tuj cig eta Jan. 22 340 
BAGR BANKS A\veh ss broadway to Baxter sAves. 2 2.8 Feb. 16 1,400 
orem baxter TO Roosevelt, A Vests ss neers kB aces a ence ae Feb. 15 200 
ne lp EyRamAl Veber Fiaimaniks A We. GLO Zot lis beweeeeter ee ee Feb. 16 550 
USOT tee CECA IA git mara) og of 0 Ser lg ae te Sie aes ee Oe Mar. 31 1,050 
Pereernroeen Paw Estate Get ver, HAS A VC bores ote lela aN castle ea le, Mar. 31 80 
13TH ST.: Fillmore Ave. to ‘Trains Meadow Road.....02.o.-ccceseeeecee eet May 24 370 
MERTON es TOAI WAY GO AStOlla. AVC a cgeest sitet eet tl ne hee Mar. 31 4,750 
PU oe miacksonitonerandyA Ves. Me = Aa OR AT ee ee Mar. 31 2,700 
MIDDLEBURG AVE.: Barnett to Woodside ne SOR teed Ronee Bene Mn Oe April380 2,225 
LTD OOPS SE Ga CS gc 8 ee Se gy a Ae it ee re May 24 630 
GRIFFITH AVE.: Metropolitan to Central Aves... 2st secteeeeee June 9 4,090 
SOE WBE Neo baw TOCtomotstonVlortom, Ave: i242 e 2 dn cee June 9 3,140 
PWN Gaoeemisamert boMNelsOn A Ves: 22 ee 8 eek ele ee June 28 5,500 
EAR PHEROAVE.: Jackson Ave: to Flushing Baye... 22 June 24 870 
Pere VE) Walter to oummereld St.0 402 1..8 2 oe June 30 500 
Ree ean te Cooperbor Miliwood A Vesiiai ene le ee June 80 1,180 
NONI VOOR AN Ease Walter tO. Pansy ot... ee ee June 30 1,180 
SVEN ober INiillWwood tovote, MelixtA y ene ease ee June 30 420 
CEA LO Lie PLACE: DillyPilace to AldenvAver. 2 6) A June 30 2,000 
DPPi Pr ACH eV i yrtle to: Cooper Aves. 222.06 =f eee June 30 1,390 
PR Wii SPIACH Walter st; to Charlotterlace_ 2. = we June 30 440 
See IN os SOCK CO: BODE (Sac oe rhcntces, Oia ed es ae Aug. 14 336 
Pw IRS las Wilstermtorbaisleye A ves ste ene te Oe eee eee Oct. 926944,500 

41,109 


FInAL DAMAGE MAps COMPLETED AND FORWARDED TO CORPORATION COUNSEL 


Forwarded Feet 


SLONE S7T.; Greenpoint Ave. to’'Queens Blvd... eo te July 12 260 
Dinllimansio berneru-Averrce, ee. pecs 2 Nhs ay weet July 12 750 
Pie msON oS 1.: okillmando Barnett Aves. ci ici) cc tee et July 12 1,430 
ROCKAWAY BLVD: Elderts Lane to Atlatnic Ave. ......0..20022-.-2-20-- Aug. 20 1,850 
95TH AVE.: 109th to 111th Sts.; 
TH IPL EA SS) 3 Ree Sh cee So Sept. 30 950 


Forwarded Feet 


SCHURZAVE.: Astotia to Berrian Aves. 42g. sare ee ee Sept.380 4,650 
OLD FRESH POND ROAD: New Fresh Pond Road to Mt. Olivet Ave.Aug. 18 300 
BURROUGH AV Essinclair Aveston|S4\soit cess eee eee eee June 30 184 
SENECA AVE.: Borough Line to De Kalb Ave.; 
Summerfield'Stto St:, Relix:A vers. 2 ee eee June 30 550 
154TH ST.23 Barclay tosantord Aves 2 2 ee eee June 30 80 
BAR CLAY PAVIE eMiutranac@) l4)i 5 ts aan eee June 30 170 
SOTH A VPA cross. thre 175 515 Ro Riera gi ieee oe earner anne eRe ere | June 30 170 
TRAWLIWINE-S Tac sisk Avertouk amseyna tas =e eee eine eee June 30 455 
WIST SioNorthernBlydsto station: Road. =e a ee eee Mar. 26 
SLATION ROAD: Ifist:St..to Cemetery, Larie: io eetke eo eee Mar. 26 450 
NORTH JANE ST.: Vernon Ave. to Barge Canal Terminal... Mar. 24 360 
LAUREL HILL/AVE:: Skiliman.to Anable*A ves. = Sth ee Mar. 31 2,600 
MURRAY ST: Northern Blydto 34th-Ave 22. =e eee Mar. 31 750 
MURRAY-LANE:? Murrayto Sard Ste. i.e eee Mar. 31 450 
1IZ3RDRSM ee theto othe Vics eee 8 Fee Ee eee Mar. 28 316 
16,729 


BENEFIT Maps COMPLETED AND FORWARDED TO CORPORATION COUNSEL 


Forwarded Feet 


STONE STi: Greenpoint Aves to Queens Blvdiae = a: =e eee July 12 260 
Skillman to Barnett Aves ea. ee ee ae SS ee July 12 750 
DICKSON ST.: Skillman to Barnett Aves... RCN ON Sh Se July 12 1,430 
95TH ST.: 109th to 111th Sts.; 
113th to‘L15th Sts.2s-2.2 20 ee ee Sept. 30 950 
SCHURZPAV E.: Astoria to- Berrian Aw ese eee ee eee ee Sept. 30 4,650 
OLD FRESH POND ROAD: New Fresh Pond Road to Mt. Olivet Ave.Aug. 18 300 
BURROUGH AVE: Sinelair Ave; to 1847 south ee eee June 30 184 
SENECA AVE.: Borough Line to Willoughby Ave.; 
Sammerneld St. to St. Pelix Aves 0 eee June 30 550 
154TH ST. Barclay to. Seneca Aves: 2.3 ee June 30 80 
BARCLAY VAVE.:) Marray to 154th Sts, oe ee eee June 30 170 
SOTH: AV 827A cross the, [eRe Rio 8 6 a ee June 30 175 
TRAUTWINE, ST:: Fisk: Ave: to Ramsey St222 250 eee June 30 455 
171Ssk ST) Northern Bivd sto: Station GRoad sisss ss eee ee ee Mar. 26 
STATIONS ROAD (stots toi Cemetery aries sons eee ee Mar. 26 450 
NORTH JANE ST.: Vernon Ave. to Barge Canal Terminal... Mar. 24 360 
LAUREL HILL AVE,: Skilimar to Anable Avessi2 2.3 a eee Mar. 31 2,600 
MURRAY ‘ST.: Northern Bivd/to 34th Ave. 2422 eee Mar. 31 750 
MURRAY LANE: Murray St. to 33rd Aves. eee Mar. 31 450 
IZBRD ASTI LQG Os 1S Gh Ay Cs ee eae ee oe Mar. 28 315 
14,879 


STREET OPENING MAps BEFORE BOARD OF ESTIMATE AND APPORTIONMENT 
PENDING APPROVAL 


BROADWAY: Newtown Road to Queens Blvd. (Damage). 
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ALTERATION OF ZONE Maps APPROVED BY BOARD OF ESTIMATE AND APPOR- 


TIONMENT 
; Approved 
FULTON PLACE: Territory bounded by Atlantic Ave., Ward St., Met- 

ropolitan AVE Cb ceo 2) ca ohne ese (44C) Aug. 6 
LURTING ST,: Nichols St. to Alburtis Ave, 4 es eee (538C) Feb. 20 
MERRICK ROAD: Bucks Place to 150’ north of Sayres St... (34C) Feb. 27 © 
TERRITORY BOUNDED BY PANAMA ST., BLAKE ST., HAW- 

TREE. CREEK ROA Diand SUTTER OAV Bixee ee eee eee ee (46C) Mar. 19 
RALPH) SI: Grandview to Forest Aves. 22) uae eee ce ee (48C) May 14 
TROWBRIDGE ST.: Willow to Woolsey Sts.; 

FRANKLIN S22 Willow: tox Woolseyas ts ieee eer (54C) May 14 


PrRopeErRTY Maps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


Approved 
195TH PLACE «(Weodhull Court) G22 ost eee ee ee No. 71 April 16 
PROPERTY “OF GARRET. Wi. (COU) PIR gee he eee eee “73 April 30 
BEAUX sARTS: BAR ego eee a eo oe “ 75 June 11 
JAMAICA: ESTA TIS 225 sce te ee ee eee “ 80 June 11 
PARK VTE W 25ers eer ee “ 68 June 25 
NOR TH: TERRACES. 9-2 pect ce hee  e “ 66 Jan. 23 
40. LOTS IN. FOURTH WARD: (Springiteld) ee ee “ 65 Feb. 13 
78 LOTS BELONGING TO DICKEL CONSTRUCTION CO... “| 64 faai is0 
PIBRINA® PARK 5s: gee see ge “69 Mar. 19 
AD DISE BIG Ee Blocks, Oily: ces et Cl opie eee cele «12; Mara26 
BACKUS FARM: Section A 2-2 ee tee eee a “ 79 Jule 
BACKUS PARM: Section, Gocco eos eee nee “73 Tiles 
BACKUS FARM: Section. 1522. :2i 5.225 eee “TT Jala 
BLMBHURST ILE TOP nse, a close ecco ae “ 81 Anges 
RICHMOND HILL ARCADE. 2 ce. 22 Syke eee “. 86 Sept. 24 
COOPER JTLEIGH Tp sa. i os See ae er re “" 82 Oa 
OT. JAMES. PAR Keio face Scatter one aaa eae * 83 Nowe 2 
FLUSHING HIPLCR BS Doe ogc re ee “ (84 Octane 
640 LOTS BETWEEN HONEYWELL AND LOCUST STS............ “ 94 Dee. 3 
LOUIS VOELSEN STAT 2c ae eee “ 89 Sept. 14 
BAYVIEW GARDENS.2 cites 2 aoe ee ee ee ee “93 Sept. 20 
SCHURGER COU RV oc se ne cxsteee rca Pee ae “ 86 Oca 522 


PROPERTY Maps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT AND 
FILED AT THIS OFFICE 


Filed 
COOPER HEIGHT 62a) o ee eee rece easy ee eee No. 82 Oct. 15 
Se PAINDE Se Pik Re ee ees ska eine ie, ORR Ie as Bee eee “ 83" Deeet 
FLUSHING =H GR Bese co eee tee er eee “ 84° Octants 
SCHURGER COUR Ts 4223s ee ee ee eee “ 85 Oct, 29 
RICHMOND, HILAR CAUD Bs eae eee eee eee eee eee eae “86° Octa 2 
BAYV LEW ‘GARD BING soe ee ae ee ee “* 93) Deca 
640 LOTS BETWEEN HONEYWELE AND LOCUST > ls. “ 94 Dear 27 
LOUIS, VOELSHENVESTA TH ee ee eee “ 89 Sept. 24 
ELMHBURST. BILLET © Paes eco ee eh eee me nol iene een ae ee “ 81 Aug. 18 
NORTH ‘TERRACE, als el Se ee Se eae ee “66 Feb. 10 
40 LOTS*INY THE, FOURTH WARD sprngield) es ee « 65 Marae 
78 LOTS: BELONGINGSLOP DICKE LE ACONSERUGIIONSC © seas “ 54 Feb: 13 
PIBRINA’ PARK 2.82222 es ae ee “ 69 Mar. 31 


Filed 


LON RUA mW OOM COUrt enon ae eo bee “ 71 April 24 
ADDISVelkeHeamBlocks Nos 5: 6.7.0, 14 and! lice 2 “ 72 April 23 
PROPER ROE GAR RIC hs Wie CO TEE Rew se a ee SEO «73 May 13 
Rie ernee rer b ANT Sirsa ¢ oes mee ee ed et ot Se es “ 80 June 11 


City STREETS BY DEDICATION ACCORDING TO OPINIONS RENDERED BY CORPOR- 
ATION COUNSEL 
Opinion Feet 


ABINGDON ROAD: Brevoort St. to-Cuthbert Place... 0 Nov. 27 510 
AC RONS PAGE sutphity Road (tOcAlSOp  t.ce 2 ee eee Nov. 27 850 
AioN hb Aw@odsas beach Gard o4, totbarbadoes Drives2 = = ke. June 4 2,900 
ANNADALE LANE: Browvale Lane to Little Neck Road... Dec. 8 650 
ARNIANDY PEACE Charlotte Placeto Walker st... ee Mar. 11 475 
ANNAN GUS) “PID sy alay ise, Rel autotest 2 oe aN Mer ae ayo meres econ, Been Le Sept. 30 200 
AZALHASSI.< MetropolitansAve to Winifred St... .22-..-- 2 Oct. 14 350 
BARBADOES DRIVE: Burchell to Hillmeyer Sts.._.....-.- cmeeP pares Se we June 4 500 
ES re WBE Val es STL TCE a co mn Pou 608 50 Sear eee eee oper Sasa aae nee Mar. 30 365 
BAYFIELD: ST.~ Beach 65th St. to-Beach 72nd St. Juness4 = 1-675 
IDIDNOVBURID) GMblS Iehawalle Ione yeretyo) ID Acbaribatee yt oes see eee epee ee eee Octal s 384 
BERTHA PLACE: Cooper Ave. to 170’ north of Myrtle Ave... Nov. 22 700 
Pade evn eo les Whitlock to Caldwell Aves:s4 4 uij A ee. Oct. 14 440 
BROW NE PIUACH a Grancdato ww bitlockvAwes. 216) 2 eS ees ek Oct. 15 446 
BROWVALE LANE: Northern Blvd. to Leith Road... Dec. 8 2,050 
Peo ri Dye oupentOu wy ttle A vests 27 oso 8 Sorby hea cated et Nov. 22 700 
BUR CHE DEE Sas: Beach 69th St. to Barbadoes Drive ...2 2 8 June 4 1,300 
CENTREVILLE AVE.: Rockaway Blvd. to Old South Road___..-......... Mar. 16 3,405 
Oia Shy es bee Coro mamtOn al sty zAnvies. sete awe fee ce ee Deco is 200 
C@EpLIUA Cle uinetionss Vemto Alst. obese. ee ote ee ee Oct. 14 400 
COORER AVE Brushmot.to Weisse: Ave... 2 a. Nov. 16 700 
COTTAGE S7.. Hillside Ave. to Kew Gardens Road._u-__- Mar. 5 ae 
GROs> IsLAMD) BEVD,. Locke:te: 15th Aves.ic2 nica Oct. §Z 171,550 
OTR) Wa Me ING ios cy Ke COLE TOVOSU9 USez st eccetn a cee eee Mar. 16 250 
DH COs tArPLACE: Beach 63rd ito-Beach 67th Sts.2 22-2222 June 4 1,000 
DE COSTA ST.: Beach 69th to Beach 72nd Sts.......... Re een ns, eae ane June 4 600 
DEAN CE Yio ilwe brookhaven Ave, to Beach 9th St... -2422..2 225. Jane ol Fars 
PAGE Bore WAC epoulevardstortme Park 40 ss Nov. 10 500 
BAST BEV Di ChisholmiAve;touNorthern Blvd) 22. 222A Novy. 12 300 
PER SA Hee Atmeson) COMVLATIVILle Otte eet Oe Set ee Be ee. Oca 24 550 
HOGER NEE RIP SAV E.- Beach 45th to: Beach 56th Sts... 2-2 ae June 4 2,650 
BOGE WATER LANES: 3rd/Place to $0th Ave.27 2.0 ee ee Dec; . 8 1,300 
EDGEWATER LANE: 35th Ave. to Edgewater View...-....--.......-.------------—-- Dec Sie 2,300 
Pipe oONpolesmLamontonmcnesland Awvestss: see) te Sept. 23 525 
PAIZO NB Hastie ss beach 8th) ot, co: jamaica Bayi2-2.20 2 June 4 1,700 
BAMEUNG Seb ecack GOth tomseache (2nd: Stew see ee June 4 600 
AOD UNE ReAVIE 47th Ave, tovkocky. Hill Roadis 22. 22 2e Nov. 12 300 
CHMvMeR OAD SBeach 86th to: Beach 8 /ti otsy2 5. =) Bebe 7 200 
AWG Eile oe bradhondetom ahilenibira vA vie. seas are ee ee Nov. 12 815 
a VUVIONIDNE LAGE Gayest. tok anover Aver ss. sce ee cee cee April 28 350 
HANSOM PLACE: Myrtle to Weisse Aves..............-.-- pe ae en Ot 2 Nov. 16 800 
EBooks sl. Beach 69th Sty to: Barbadoes Drive. = cece June 4 675 
HPCE MEYER ST.: Beach 69th St. to Barbadoes) Drive: 2... June 4 1,250 
IZED Rania or leaaiGker A VeorbO: INAUMISCV 55, eee Se eee ee Oct. 27 455 
Poi AbasWioodside Avelto Oucens Blvd 434i eee Jan. 23 742 
(eR) yar ae he ate Othe to Waplameotsl att eae ee Se Feb. 21 500 


Opinion 


LEWIS “AVE Waldron to. 5 lat tas seen eee oe gear ee June 11 
MARATHON “AVE.: Broadway-to 40th Ave 225 ee eee Nov. 12 
MARLOWE ‘AVE.: Corona'to. Alstyne AVes.c300-7ao5 ee Jan. 30 
MAURE AVE.: Metropolitan Ave. to Kew Gardens Road_.__....... Mar. 6 
MERRICK*BLVD:: 108th Aves to 108th Drive. 22.2 ee June 4 
MEYERS TAV Ha: WoodsidetAvento)© ulcet Sib vce eee Jan. 30 
MILLIARD Si: 32nd "Ave, tonl80 southof 33rd Ave ee Jan. 23 
MONTCAS Sis Manwalle tom anatesonis boreeseme ss eeees =eee eee treet eee enema Oct. 30 
MORGAN ST.: Hillendale Ave. to Old House Landing Road... Nov. 27 
NEWTOWN: ROAD: Queens Bivds to) jamaica Ave.2 2 Novy. 12 
NORWOODFAV Be 3ath sto MitchellsAvesm ae ue ey ce eee ene Mar. 16 
ORMOND.-SiT;.. 33rd to 35th Aves. cuk 2 ae seg eee eee ee Jan. 23 
PACI FIG oie: cAndrewsi ot to) Collinsm Awe seme: een eee ee eae eee Nov. 27 
PENDLETON *S Avenue CU torAvente! 91) ie amc eee eter Sept. 30 
PINFORD Sie: ssrdjAves to 3207 south) of 35 tle av eres ae ee eee Jan. 23 
PLATTWOOD AVE:: Rockaway Blvd.to Kern Place eae ae April 28 
PROSPECT PLACE Hillendalé to Marathon Asvecss == eee ee mee Nov. 27 
BURITAN AVES: Burnsists to Metropolitan swe. = = see ee April 28 
QUAKER tol ei sard tors5 th Aw es: cies see eo eae ent ee ee Jan. 23 
SCHLEICHER COURT 13th to 17th ots:c5 see ee eee Mar. 19 
SMITHS ts Rochtte: Baisleye ls ly clea sese ener tenses mee ener ee cee een Oct. 14 
SUSSMAN "6 ie Jamaica to: ltillsidl eeAcy es eases eee ae en Oct rae 
THURSBY Si Beach 63rd Sts tov jamiaca: aye June 4 
TRAVERS ROAD: Browvale Lane to 550’ westerly... Nov. 27 
VAN DYKE-ST.> Fisk Ave; to. Ramsay Stain.) ie ere eee Oct. 15 
VOORHEES PLACE: Roosevelt Ave. to 50’ south of Banta St.._.....__.. Jan. 30 
WEISSE AVE.: Myrtle Ave. to 125’ north of Hansom Place..........____. Nov. 16 
WOODHULE Sd .= Corona to aiemanmna Ayes setae ee June 29 
XENIASS Des Martense. to! W eststcl 61s tore seeenee aetna een ge eee Mar. 16 
15TH Ses GhisholmpvA ves to Northern. BD ly cee eee eee eee ee Nov. 12 
28RD SU Beh. tonal ths wes ne eee eee ee ene eee ca Oct. 14 
Slo Tl DRIVE barring ton! to: Ulmer stcee eee = eet een eee June 11 
gaRD AVE: 20th St. to, 100’ west of 2a St... 5. = ee eee Bea aoe... Mar. 16 
34TH ST.; State St. to Mitchell Ave. eoigo Si oc Bele Se Ee Mar. 25 
35 DH Sis: Walcott tor alcer A yeses see eer ee ee Oct. 14 
37TH “AVES: 2218t to 224th Sts. 2 ck ee Nov. 22 
43RD AV Ee Hillendate to: Miarathome Ary cs sass see ene an meee ene eneenarES Dec. 8 
47H. AVE se Hig einsiA vie Pio 2 WIth beers eer ee eee ne Octra2d 
BEACH 60TH ST.: Rockaway Beach Blvd. to 675’ south of Larkin St...Oct. 14 
BEACH@63RD Sie Amstel Ave: towel Costa, Placeme sas =e June 4 
BEACH 641507: AimstelsAvesto. De Costarelacc ass. =e eee June 4 
BEACH 65TH (Sle: gamaicatBbay to 125 snortlrot ee lisetvcn yeaa eee June 4 
BEACH GOTH is Tes aly. Rea: to) Dei CocstasPlace =a a===sea eee ees June 4 
BEACH 67TH Si Val Re Rs Gon) eindat Ca ayes eee nan eee June 4 
BEACH 68TH ST): LuIR, Roto jamaica Baye ees a eens June 4 
BEACH 69TH Silty lt RAR® to Jamaica ay see ee June 4 
BEACH S707, Saar e lal Ra Raton st els yc eee eee eee June 4 
BEACH /2ND Si Amstel Bivds tomjamaicay (3 a yaaeess eee June 4 
847TH STs AtlanticsorO liste yes ae 5 yee eee eee eer Mar. 31 
84TH ST.: Jerome Ave. to 30’ south of Huntington St... ijetbia . il 
852H DRIVE? Forest Parkway-to 300 jeasterlys_er= = ae eee nee April 28 
SoH (DRIVE Soth Sts to 205) aves ter yams esas eeeeeeaeee sree ene ene eee Nov. 22 
S6 PEL Sih. eA Clam tic tos Oi s GA yee es seme ne geet ee Mar. 31 
S6TH AV Ess Borest Parkway to: 300“ easter! yaa seeeseemeeens seen eee Oct. 14 
37 LH OT: Atlantic to S8thiAvesis. 22 ee ee ee Mar. 11 
SS TH AVE (70th to 78th. Cts. ee ee REDE ade ites! A Mar. 12 
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Feet 
900 
2,050 
350 
800 
275 
740 
700 
750 
800 
4,500 
850 
856 
300 
450 
1,250 
420 
350 
2,690 
856 
900 
Deal) 
610 
2,850 
550 
455 
800 
730 
260 
1,260 
300 
600. 
AT5 
1,200 
856 
610 
750 
550 
650 
1,100 
1,950 
1,950 
3,100 
2,700 
3,300 
3,300 
3,400 
650 
2,500 
- 430 
550 
300 
205 
2,350 
300 
1,675 
450 


Opinion Feet 


Bis ERY rere ORC A LSE, AVC, octane ete ayer secre techcc eran donnie onde Mar. 31 2,200 
EUR BNW Rte co's gs YA SHR pieces er meen eG ee OL A oe NO Oe a Mar. 11 450 
SOR ewe tlaAntiC. told LSt A VES cee ee Re he oe Mar. 31 600 
ULE en ies tll Ote tO; G4 Westerly ui iho eh SR at hd June 11 34 
Orem: sitlantic. ta, JiSt Aves. si ot oes amet) ee ht See Mar. 51 700 
BRP hg eh is AR ULATTEIC: UO OL SGA OS os ae ee cinta emt eee paesre Mar. 31 600 
eM ARSE RCO SA a A he Ts 2 RNR bh ek. ee staat nah Re AO Se Jan. 21 1,000 
IZ1IST AVE: Lakeview Blvd. East to New York Ave... Nov. 12 1,200 
127TH ST.: Liberty Ave. to 580’ south of 107th Ave._._........... Batidtise sect. Lae 427 
127TH ST.: Metropolitan Ave. to Kew Gardens Road.............-.---.------- Baie Octyer2n also 
129TH ST.: Metropolitan Ave. to Kew Gardens Road...................--....- = Oct sede +1,050 
130TH ST.: Grand Central Parkway to 125’ south of Lefferts Ave........... June 26 800 
His Osta oer mA Glatt Cs GOr bt Ortiya AWS earns enters ee pce We ON eon co es SUE oP Peace Dec. 22 2,550 
TESA NpD RS iieue LO lst eboplel Dertuyses Vesna meme eter eee oes ee pe ahs Nov. 22 875 
Peat tio tess Eiliside’to. 8 (th Aves seme er kL ch en 4 ce Mar. 29 510 
Paral el lede Aye. tO SOL OAC: et te Le tas, sien Oct: 15) - 1,000 
i Cries ed cba Roadsto) Cross island. Blydia. ss ee. be bee oes. Oct. 14 100 
168TH ST.: Jamaica Ave. to South St........... Sete 4 oe at Oo Siem Sere Jan. 23 1,570 
SBS Ciba BC Fain nave CS aan BW Use el B22 chon a ne ee eS eR en ee Oct. 14 1,230 
HOS ts DemOrosseliclandpovicaLonCTOCHerOl, Vie meee eree ee see ee June 10 1,430 
AOAC Sus @ littordeavies to,opringiield ROA Gs sce eo tel ea er eee Nov. 12 1,700 
20 cnela orb yc. co: Clittord A vee: eee as ees ee es ee Dec 22s 150 
Sb WEttwA OG bO04 7 CAVES, 2) eaten amen ge oe vans watered teeauacs Oct. 27 450 
OE LINE Sie BRR UU i tala MAS 8d Shel eR op ee ee en a Oct. 15 300 
Pe PRE ey EPR SOUR IES Vie ROCs OLR OA Sc ea SE ann bsnsets pence ae eewntae a evan Nov. 12 800 
Yew: Rated Bale RUT Ra: 8 dal: U0) ¢ la Wiig or eet eg Bee Oe oC Se Nov. 22 2,300 
Es re SU GeO PACH SOT i eh V Cer ee iegte cc asada So aude pth na op sgn Nov. 16 2,200 

138,672 


DIVISION OF SUBSTRUCTURES AND FRANCHISES 
Maps BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PENDING APPROVAL 


Map showing a standard location of substructures for all streets in the Borough of Queens 
having a roadway width of less than 40 feet. Dated March 17, 1915. T. B. No. 
624. 

Map showing a standard location of substructures for all streets in the Borough of Queens 
having a roadway width of forty (40) feet or more. Dated March 17, 1915. T. B. 


No. 624. 
FIELD CORPS 
WAVE SC eib heal eVG es an tia CT NE pe ee ee eee ee ee ee 210 
IISan RGSS) Weyer ete | eee ee le Eee es ee See oe ae 134 
Ames Tae OPEL LAV CLSC cee ee ee Se Oo ea ER a eer Bin Na 16,700 
* FIRS TOSS EDGR Cs gate 8 Loa So ae. NR RS ea et SS Se se nee a ea Re 12,400 
< ROLE TRL ACK Sal O CLC Cremeim amen rae ON teens MON Lege tease Bee AD 1,100 
" MES ENGIN TCDS ea ES 50k ROS Seay eee tae ey een SA os ee Be 101,653 
Se LTTE Eto 1) Cxgeee toe ae eee ee te ht ee ee Ie Oe Te See Jy 9,600 
ScEInHSIe WARN MAYO Moyer evel ke 5's 2s Soe ee ence we eee eee ee A nS aE ee gaa Ce OER 27 
RR SEI VIN SOD ASI TS LOCALE ce ope asea a es exter i erat ac cause nate 9 
“WSSU ahatat sr gfe 2005 [utieet Ao ee ee manana Nee, ene me RN Rr ean nee aR 13 
Eseval Vero Kes OCA LeU mai erties on, ta eo Pen en a Oe at 5 
Mester boxes located. .t. 02 mise eae cece ane IE ee tec ees Spy ee IA tee BX 3 
AerGrIeiee tran) POWEE DOES LOCA LOC 2. ihie i cats cei aS nde dtd de cec tations 18 
POE may Grants weucem OCA LCC keer ts ter ture eet ere eth eee Gh 59 
Street openings in which substructure locations were made..........----2---------2--20------ 4,869 
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< Ko ewater mains located Sisiciccce225 ccleaner 58,425 

% “+ “5 electric power. ductlocated 2255. es ee 24,315 

° “- sebelephone duct locate cieec 1 .eese ere oe Bence newt ea 31,035 

U “sewer pipe located... 2.2 ee a eee 2,235 

: « Ssmiscellaneous: pipe locatedth 2 ee 26 sk sce 395 

v2 “. “o sab-sotl located.2 tues 255 be aor ea ee 142 

e Neve Sg) 6 ean St Ars SE Je eee Ja IND, cata boRET gheere 4,000 
Sub-soil lecations=ic cay cs Re hoo ee es ene ee 4 
Total linear feet of substructures located in street openings... 200,629 
Boxes, sewer manholes). ete;;meastired ata Getarliees Seen ns eee 624 
Inspections at which:data- was procured 20% Ge 2 ee 2,781 
3 S '€. ne date was procured: 2 eae nn ae 2 ee 1,895 
Total numberofinspections: 21. as ee eee eee ee ee ee 4,676 


Preliminary surveys and detail box measurements on 25 sheets, covering 8 miles of streets. 

Levels on 2 sheets, covering 0.75 miles of streets. 

Miscellaneous measurements on 12, sheets covering 21 miles of streets. 

Determined the location of 37.9 miles of substructures exposed in street openings in the 
1st, 2nd, 3rd, 4th and 5th Wards. 


OFFICE CORPS: 


Plotting topography, detail measurements and street opening surveys on 2 record 
maps. 

Plotting alterations on Final Section Atlas. 

Plotting map of grants of land under water at foot of 6th and 7th streets, Long 
Island City. 

Computed coordinates for two record maps. 

Collected all available boring and subsoil data. 

Indexed and filed surface location surveys, street opening surveys, boring data, sewer, 
highway and miscellaneous maps. 

Furnished 264,770 feet of substructure information to City Departments, Public 
Service Corporations and Private interests. 

Approved 684 street opening permits for the installation of 17.7 miles of gas mains, 
6.7 miles of water mains, 11.6 miles of telephone duct and 5.7 miles of electric 
light and power duct in accordance with our standard substructures plan. 

Approved 1,957 permits for miscellaneous installations and repairs. 


MISCELLANEOUS 
Mapes FILED wiTtH THIS BUREAU: 
Final Sections; (Atlas Sheets) 22.:23: 52). eee 9 
Grade Charte za. J.2.520 wn 2 ee ee eee eee i 
special Final Wapscc xcs) eee 5 ee ee 9 
Alteration ‘Mapes 2.2/5 sa Sos oeccectute oc tle ee 51 
Drait Damage Waps-(Origimal) 2 33 
DrattsDamase Mapes itacin rs) see. eS caste oe 33 
Benefit: Maps). etek. See Te eT ee 7 
Profile. Maps oc. 5 cccsttote iis ca a ee oe 
Damage Hetinia tosis. x25 5 ie eA a ee eee 10 
Guaranteed apse set se a ee ee ee sctidetpiiit adodson er 3,532 
surveys for Corporation Counsel mesa eee ee 2 
Filed Maps: ani08 ee cate ee ee ee ee ee ee 12 
(RaxulViia poeiewe! ss tes see eee Spee ee ea ae EN ey ne 
Miscellaneous... ccc 20 lst en see ee ee A 
Lorre IM apres oes oy aly Ry Se 34 


Chayoro lies IN NGC. ot Seed a seek ale aa ene ces Eee ee ee ee A 


CITE OE CHa 1) seer en er one TD See tO 
eseevee veh mie dB Gulied SVS Ta ONY Ie oh eS ee A ee a ges Sep Nees ee ee ee ee. 
RaW boevd ty Bay OS A ae ae ee ee ESS eee Ae eS as 
SLES NON asi = oe EAN 2) eas Za an kt igs am eR Oe OO 2 
EERO ELU Vis VLA S ae ste ere ets oa cee ace oa el ane al tn ee 20 
ouses Numbering elWa nce euneer GB testa Ae ee Se ae ee a he 8 10 


COPIED AT THE COUNTY CLERK’S OFFICE: 


SE YSS INET OC be A a aS aa Ee ee a ia eee eee 25 
CG eA, OCCU NN Tae Vi aes ear a ee ee ore se ee 4,000 
(BYES es UD YES Cee t Oy Sis on Doane ae Uk Eas ae le ee en 350 
Searches........- sce ea pet rie a RO ON 5) Se SI ee Re ee Ses ere ee ee 100 
USS ERE BONNER Set a oe oe et Pe ee ee 40 


BLUEPRINTS MADE BY THIS BUREAU: 


For this Bureau and other City Departments.____.=____....._..--...._... Peer oa RUE Bs 4,906 
IRoratnemeoncelslatcdyvaticoa dimmers ews. seme SE oes ee 79 
For the Lawyers’ Title Insurance and Trust Company. .......-.-.2-.-----------2-2----------- 89 
ponstiesWimitecm inh en @ otnpain yieen tae ees ne teen en ee Stee ad 7 
Pomthemlibie Guarantee andwl rist Companys e220 oe ee ees 67 
Rom @iyimbrieineersiand. CityiOUlvieVOLs ws eee ee ee 298 
THE LIBRARY OF TH! 
i {) A 4 5 
LINIVERS TY OF ILI iQ} 


